COLUMBIA  LIBRARIES  OFFSITE 


HEALTH  SCIENCES  RESTRICTED 


ms 


HR00236187 


THIRD  ANNUAL  RE 


hW 


II 


-•  i  SXIQ. 


Columbia  Stotoetfttp 
tntljeCitpoflmigork 

College  of  ipfjpStctang  ano  burgeons 


Htbrarp 


Digitized  by  the  Internet  Archive 

in  2010  with  funding  from 
Columbia  University  Libraries 


http://www.archive.org/details/annualreportofme1922mass 


Public  Document 


No.  48 


Cfje  Commontoealti)  of  ^assac&tigetts; 


ANNUAL   REPORT 


METROPOLITAN  DISTRICT  COMMISSION 


FOR  THE  YEAR  1922 


Publication  of  this  Document 

apphoved  by  the 

Commission  on  Administration  and  Finance 


CONTENTS 


I.     Organization  and  Administration 

Commission,  Officers  and  Employees 
II.     General  Financial  Statement 

III.  Construction        .... 

IV.  Emergency  Tree  Work,  Middlesex  Fells 
V.     Charles  River  Bridges 

VI.     Metropolitan  District  Police 
VII.     Rainfall  and  Consumption  of  Water 
VIII.     Special  Investigations 

IX.     Other  Reports     .... 
Report  of  the  Director  of  Parks 

Middlesex  Fells        .... 
Charles  River  Basin 

Bunker  Hill 

Revere  Beach  Division 

Charles  River  Upper  Division  . 

Nantasket  Beach  Division 

Police     ...... 

General  ... 

Report  of  the  Director  of  Park  Engineering 
Parkways         ..... 

Reservations  ..... 

Drawbridges  and  Locks    . 

General  ..... 

Report  of  Director  and  Chief  Engineer  of  Water  Div 
Organization  ..... 

Metropolitan  Water  District  and  Works 
Construction  .... 

Pumping  Equipment,  Southern  High  Service 
Arlington  Reservoir  .  . 

Northern  High  Service  Pipe  Lines 
Pumping  Equipment,  Northern  High  Service 
Weston  Aqueduct  Supply  Mains 
Maintenance  ..... 

Precipitation  and  Yield  of  Watershed 
Storage  Reservoirs     . 

Wachusett  Reservoir  . 

Sudbury  Reservoir 

Framingham  Reservoir  No.  3 

Framingham  Reservoirs  Nos.   1  and  2,  Ashland,  Hopkinton 

hall  Reservoir 
Farm  Pond 
Lake  Cochituate 
Aqueducts 

Wachusett  Aqueduct 
Sudbury  Aqueduct 
Weston  Aqueduct 
Cochituate  Aqueduct 
Protection  of  the  Water  Supply 
Clinton  Sewage-disposal  Works  . 
Forestry  ..... 

Hydro-electric  Service 
Wachusett  Service 
Sudbury  Service 
Distribution  Pumping  Stations  . 
Distribution  Reservoirs 
Distribution  Buildings  and  Grounds 
Distribution  Pipe  Lines 
Consumption  of  Water 

Installation  of  Meters  on  Service  Pipes 
Water  supplied  Outside  of  Metropolitan  Water  District 


and  White 


PAGE 
1 

1 

2 


CONTENTS. 


in 


Report  of  Director  and  Chief  Engineer  of  Sewerage  Division 
Organization  .  .  . 

Metropolitan  Sewerage  Districts         ..... 

Areas  and  Populations        ...... 

Metropolitan  Sewers         . 

Sewers  purchased  and  constructed  and  their  Connections 
Construction  ......... 

North  Metropolitan  Sewerage  System 

New  Mystic  Sewer      ...... 

South  Metropolitan  Sewerage  System 

Quincy  Pumping  Station  and  Force  Main 
Maintenance  ..... 

Scope  of  Work  and  Force  employed 
Deer  Island  Pumping  Station 
East  Boston  Pumping  Station 
Charlestown  Pumping  Station 
Alewife  Brook  Pumping  Station 
Maintenance  Yard  at  Winchester 
Ward  Street  Pumping  Station 
Quincy  Pumping  Station 
St.  Mary's  Street  Tide  Gates 
Gasolene  in  Public  Sewers   . 
Data  relating  to  Areas  and  Populations  contributing  Sewage  to  Metro 
politan  Sewerage  System 
North  Metropolitan  System 
South  Metropolitan  System  . 
Whole  Metropolitan  System 
Pumping  Stations 

Capacities  and  Results 

North  Metropolitan  System 

Deer  Island  Pumping  Station    . 
East  Boston  Pumping  Station  . 
Charlestown  Pumping  Station  . 
Alewife  Brook  Pumping  Station 
Reading  Pumping  Station 
South  Metropolitan  System     . 

Ward  Street  Pumping  Station  . 
Quincy  Pumping  Station 
Nut  Island  Screen-house 
Quincy  Sewage  Lifting  Station 
Metropolitan  Sewerage  Outfalls    . 
Materials  intercepted  at  the  Screens 
Financial  Statement,  Parks  Division  .... 

Loan  Funds    ........ 

Maintenance  Expenditures         ..... 

Metropolitan  Parks  Expense  Fund    .... 

Financial  Statement,  Water  and  Sewer  Divisions 

Water  Works  —  Construction  ..... 

(1)  Water  Loans,  Receipts  and  Payments 

(2)  Total  Water  Debt,  December  31,  1922      . 

(3)  Metropolitan  Water  Loan  and  Sinking  Fund,  December  31,  1922 

(4)  Water  Assessment,  1922 

(5)  Supplying  Water  to  Cities  and  Towns  outside  of  District   and   to   Water 

Companies  ..... 

(6)  Expenditures  for  the  Different  Works 

(7)  Detailed  Financial  Statement  under  Metropolitan  Water  Act 

(a)  Expenditures  and  Disbursements     . 

(b)  Receipts        ....... 

(c)  Assets  ....... 

(d)  Liabilities      ....... 

Sewerage  Works       ........ 

(1)  Metropolitan  Sewerage  Loans,  Receipts  and  Payments 

North  Metropolitan  System  .... 

South  Metropolitan  System  .... 

(2)  Total  Sewerage  Debt,  December  31,  1922 

North  Metropolitan  System  .... 

South  Metropolitan  System  .... 

(3)  North  and  South  Metropolitan  Loan  and  Sinking  Funds,  December  31,  1922 

(4)  Sewer  Assessments,  1922 

(5)  Expenditures  for  the  Different  Works 

(6)  Detailed  Financial  Statement  . 

(a)  Expenditures  and  Disbursements 

(b)  Receipts         .... 

(c)  Assets  .... 

(d)  Liabilities      .... 


PAGE 

35 
35 
36 
36 
37 
37 
40 
40 
40 
40 
40 
41 
41 
41 
41 
42 
42 
42 
42 
42 
42 
42 


IV 


CONTEXTS. 


Appendix  No.  1. 
Appendix  No.  2.  — 

Table  No.    1 


Table  No. 
Table  No. 

2, 
3! 

Table  No. 

4. 

Table  No. 

5. 

Table  No. 

6. 

Table  No. 

7. 

Table  No. 

8. 

Table  No. 

9. 

Table  No. 

10. 

Table  No. 
Table  No. 
Table  No. 
Table  No. 

11. 
12. 
13. 
14. 

Table  No. 

15. 

Table  No. 

16. 

Table  No. 

17. 

Table  No. 

18. 

Table  No. 

19. 

Table  No. 

20. 

Table  No. 

21. 

Table  No. 

22. 

Table  No. 

23. 

Appendix  No. 

3.- 

PAGE 

Contracts  relating  to  the   Metropolitan    Water  Works  made  and 

pending  during  the  Year  1922        ...  68 

Tables   relating  to   the   Maintenance   of   the   Metropolitan   Water 

Works 73 

Monthly   Rainfall    in    Inches   at   Various   Places  on   the   Metro- 
politan Water  Works  in  1922  73 

-  Rainfall  in  Inches  at  Chestnut  Hill  Reservoir  in  1922  .  .        74 

—  Wachusett  Svstem. —  Statistics  of  Flow  of  Water,  Storage  and 

Rainfall  in  1922 76 

—  Sudbury  System.  —  Statistics  of   Flow  of  Water,   Storage   and 

Rainfall  in  1922 77 

—  Cochituate  System.  —  Statistics  of  Flow  of  Water,  Storage  and 

Rainfall  in  1922 78 

—  Sources  from  which  and  Periods  during  which  Water  has  been 

drawn  for  the  Supply  of  the  Metropolitan  Water  District  .        79 

—  Average  Daily'Quantity  of  Water  flowing  through  Aqueducts  in 

1922  by  Months .80 

—  (Meter  Basis)  Average  Daily  Consumption  of  Water  by  Districts 

in  Cities  and  Towns  supplied  bv  the  Metropolitan  Water 
Works  in  1922 .       81 

—  (Meter  Basis)   Average  Daily  Consumption  of  Water  in  Cities 

and  Towns  supplied  by  Metropolitan  Water  Works  in  1922       .        82 

—  Chemical  Examinations  of  Water  from  the  Wachusett  Reservoir, 

Clinton 85 

—  Chemical  Examinations  of  Water  from  the  Sudbury  Reservoir      .  86 

—  Chemical  Examinations  of  Water  from  Spot  Pond,  Stoneham         .  87 

—  Chemical  Examinations  of  Water  from  Lake  Cochituate  .  88 

—  Chemical  Examinations  of  Water  from  a  Tap  at  the  State  House, 

Boston 89 

—  Chemical    Examinations   of   Water   from    a   Faucet   in   Boston, 

1892-1922 .90 

—  Number  of  Bacteria  per  Cubic  Centimeter  in  Water  from  Various 

Parts  of  the  Metropolitan  Water  Works,  1898-1922  .  .91 

—  Colors  of  Water  from  Various  Parts  of  the  Metropolitan  Water 

Works  in  1922      .  .  92 

—  Temperatures  of  Water  from  Various  Parts  of  the  Metropolitan 

Water  Works  in  1922 93 

—  Length  of  Metropolitan  Water  Works  Main  Lines  and  Connec- 

tions and  Number  of  Valves  set  in  Same,  December  31,  1922    .        94 

—  Length  of   Metropolitan   Water   Works  Hydrant,   Blow-off  and 

Drain  Pipes,  December  31,  1922    ......       95 

—  Length   of    Metropolitan    Water   Works    Main   Lines    and   Con- 

nections and  Water  Pipes  Four  Inches  in  Diameter  and  Larger 
in  the  Several  Cities  and  Towns  supplied  by  the  Metropolitan 
Water  Works,  December  31,  1922  .  .  .  .  .96 

—  Number  of  Service  Pipes,  Meters,  Per  Cent  of  Services  metered, 

Fire  Services,  and  Fire  Hydrants  in  the  Several  Cities  and 
Towns  supplied  by  the  Metropolitan  Water  Works,  December 
31,  1922 97 

—  Elevation   of  the  Hydraulic   Grade  Line  in  Feet  above  Boston 

City  Base  for  each  Month  at  Stations  on  the  Metropolitan 
Wrater  Works  during  1922 98 

—  Financial  Statement  presented  to  the  General  Court  on  January  16, 

1923 100 


Beport  of  the  Metropolitan  District  Commission 


To  the  Honorable  the  Senate  and  House  of  Representatives  of  the  Commonwealth  of 
Massachusetts  in  General  Court  assembled. 

The  Metropolitan  District  Commissioner  has  already  presented  to  your  Honor- 
able Body  an  abstract  of  the  account  of  the  receipts,  expenditures,  disbursements 
and  liabilities  of  the  Metropolitan  District  Commission  for  the  fiscal  year  ending 
on  November  30,  1922,  and  now,  in  accordance  with  the  provisions  of  section  100 
of  chapter  92  of  the  General  Laws,  presents  a  detailed  statement  of  its  doings 
for  the  calendar  year  ending  on  December  31,  1922. 

THIRD    ANNUAL    REPORT 
I.    ORGANIZATION  AND  ADMINISTRATION 

Commission,  Officers  and  Employees 

The  term  of  office  of  Frank  G.  Hall  expired  on  November  30,  1922,  and  he  was 
reappointed  for  the  term  of  five  years  next  succeeding.  The  membership  of  the 
Commission  has  consequently  remained  as  in  the  preceding  year:  James  A.  Bailey, 
Commissioner;  Frank  A.  Bayrd,  Frank  G.  Hall,  William  H.  Squire  and  George  B. 
Wason,  Associate  Commissioners.  Frank  G.  Hall  is  Director  of  Parks,  John  R. 
Rablin,  Director  of  Park  Engineering,  William  E.  Foss,  Director  of  the  Water 
Division,  and  Frederick  D.  Smith,  Director  of  the  Sewerage  Division. 

All  directors  of  divisions  serve  without  extra  compensation,  receiving  only  the 
salaries  attached  to  the  other  positions  which  they  hold. 

George  Lyman  Rogers  has  continued  as  secretary,  Alfred  F.  Bridgman  as  pur- 
chasing agent,  and  the  folio  wing  as  chief  engineers:  of  parks,  John  R.  Rablin; 
of  water,  William  E.  Foss;  of  sewerage,  Frederick  D.  Smith. 

Mary  V.  Habberley  has  continued  as  bookkeeper  and  financial  secretary  of  the 
Parks  Division,  and  Alice  G.  Mason  as  bookkeeper  and  May  L.  Powers  as  financial 
secretary  of  the  Water  and  Sewerage  Divisions. 

Under  the  provisions  of  chapter  406  of  the  Acts  of  1922,  Herbert  W.  West  was 
appointed  superintendent  of  police,  and  he  has  continued  as  superintendent  of  ^the 
Revere  Beach  Division  and  Charles  River  Division,  Lower  Basin;  Elmer  E.  Biek- 
ford  as  superintendent  of  Nantasket  Beach  Division;  Bartholomew  J.  Costello 
as  superintendent  of  the  Blue  Hills  Division;  John  L.  Gilman  as  superintendent 
of  Charles  River  Upper  Division.  Albert  N.  Habberle3r  retired  on  account  of  ill 
health  on  August  1,  1922,  and  Spencer  G.  Hawkins  was  appointed  as  superin- 
tendent of  Middlesex  Fells  Division.  Mr.  Habberley's  service' as  superintendent 
for  more  than  twenty-five  years  was  notably  intelligent  and  efficient,  and  the 
Middlesex  Fells  Reservation,  of  which  he  was  in  charge  for  fourteen  years,  was 
much  improved  by  the  exercise  of  his  skill  and  taste. 

The  maximum  number  of  employees  during  the  year  was  1,466,  divided  as 
follows:  general  offices,  31;  parks,  869;  water,  372,  sewerage,  194. 

In  this  tabulation  of  employees  the  police  are  included  under  parks,  although 
considerable  protection  of  the  Water  System  is  given  by  the  metropolitan  park 
police. 
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II.    GENERAL  FINANCIAL  STATEMENT 

Year  ending  November  SO,  1922. 


Expenditure  for  construction 
Expenditure  for  maintenance 
Total  expenditure    .... 

Unexpended  balance  maintenance  appropriations 
Serial  bonds  paid     ...... 

Increase  in  sinking  funds  .... 

Decrease  in  net  debt         ..... 


$744,388  86 
2,695,674  28 
3,440,063  14 
249,616  04 
180,056  25 
2,003,677  15 
1,583.733  40 


On  November  30,  1922. 


Net  debt 


$44,913,135  51 


III.    CONSTRUCTION 

Chapter  529  of  the  Acts  of  1922  authorized  the  construction  of  an  additional 
Metropolitan  Sewer  for  the  North  District,  from  Hill  Street,  Woburn,  to  the  new 
Mystic  Sewer  in  Winchester;  also  the  construction  of  a  new  cast  iron  force  main 
from  the  Quincy  Pumping  Station  to  the  high-level  sewer  in  Greenleaf  Street, 
Quincy.  Surveys  have  been  made  and  plans  completed  for  these  additions,  and 
a  contract  for  the  cast  iron  pipe  made  with  the  Warren  Foundry  and  Pipe  Com- 
pany. Owing,  however,  to  the  late  date  when  the  appropriation  became  available 
and  to  the  time  thereafter  necessarily  consumed  in  making  surveys  and  preparing 
plans  for  the  work,  the  season  was  so  far  advanced  it  was  not  deemed  wise  to 
begin  the  work  until  another  year.  These  extensions  will  be  completed  during  the 
coming  year. 

The  principal  work  of  construction  in  the  water  system  consisted  of  completing 
the  installation  of  the  new  pumping  engine  at  Chestnut  Hill  Pumping  Station; 
the  purchase  of  a  new  boiler  for  this  station,  and  of  a  new  boiler  for  the  Spot  Pond 
Station ;  the  laying  of  five  miles  of  new  water  mains  for  the  Northern  High  Service 
district;  and  the  erection  of  the  new  steel  tank  for  the  Arlington  Reservoir. 

In  the  Parks  System,  the  easterly  roadway  of  Blue  Hills  Parkway,  from  Mat- 
tapan  Bridge  to  Brook  Road,  has  been  resurfaced  with  bituminous  concrete  pave- 
ment. 

The  easterly  roadway  of  Cambridge  Parkway,  between  Massachusetts  Avenue 
and  Cambridge  Bridge,  and  the  section  between  River  Street  and  Western  Avenue, 
have  been  resurfaced  with  bituminous  macadam  and  the  drainage  in  this  parkway 
completed  by  the  construction  of  fifty-six  catch  basins  with  drains  and  other 
incidental  work.  A  public  sanitary  is  under  construction  at  Magazine  Beach, 
and  will  be  ready  for  use  in  the  spring. 

Under  a  special  maintenance  appropriation  of  $40,000,  the  Mystic  Valley  Park- 
way, from  River  Street  to  Medford  Street,  Arlington,  and  from  High  Street  to 
Bacon  Street,  Medford  and  Winchester,  has  been  resurfaced,  as  well  as  a  section 
.from  Medford  Street  to  Mystic  Street,  Arlington. 

Under  a  special  appropriation  for  the  purpose,  two  shelters  have  been  con- 
structed at  Nahant  Beach  Parkway.  These  shelters  provide  for  a  division  of  the 
shelters  into  compartments  with  glass  partitions,  so  as  to  give  shelter  from  what- 
ever direction  storms  may  come. 

A  contract  has  been  awarded  for  the  construction  of  the  Neponset  Bridge,  and 
work  is  now  in  progress. 

The  construction  of  West  Roxbury  Parkway,  from  Centre  Street  to  Weld  Street, 
will  be  completed  in  the  spring. 

The  construction  of  Winthrop  Parkway  was  nearly  completed  in  the  fall,  but 
work  has  been  suspended  during  the  winter  months.  The  work  will  be  finished 
at  the  beginning  of  the  summer  season. 

Further  work  has  been  done  in  improving  the  grounds  around  Bunker  Hill 
Monument  by  grading  and  loaming  the  banks  and  grass  areas  and  repairing  and 
repainting  fences. 
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The  garage  and  sanitary  building  near  the  Riverside  headquarters  has  been 
completed  and  a  new  refreshment  building  constructed  on  the  southerly  side  of 
Commonwealth  Avenue,  opposite  the  Riverside  headquarters.  Two  new  boat 
landings  have  been  constructed,  one  at  the  refreshment  building  and  one  at  the 
sanitary  building. 

At  Charles  River  Speedway,  the  old  wooden  seats  near  the  finish  line  have  been 
replaced  by  bleachers  of  reinforced  concrete. 

At  Nantasket  Beach  Reservation,  a  brick  garage  and  storehouse  was  completed 
in  June,  and  a  men's  sanitary  building,  to  be  located  south  of  the  road  leading  to 
the  wharf,  has  been  begun,  and  the  work  is  now  in  progress. 

At  Quincy  Shore,  work  of  furnishing  filling  material  for  repairs  to  slopes  to  the 
beach  and  to  provide  for  future  widening  has  been  done  under  contract  by  hy- 
draulic dredging  in  the  bay. 

IV.    EMERGENCY  TREE  WORK,   MIDDLESEX  FELLS 

In  the  last  annual  report,  attention  was  called  to  the  damage  done  to  trees  in 
Middlesex  Fells  Reservation  by  the  destructive  storm  of  rain,  sleet  and  snow  in 
the  last  days  of  November,  1921,  and  the  cost  of  clearing  the  reservation  of  broken 
branches  and  stumps  of  ruined  trees  was  estimated  at  $50,000,  not  including  a 
larger  sum  needed  to  cut  the  broken  tops  and  limbs  and  perform  the  necessary 
tree  surgery. 

By  chapter  13  of  the  Acts  of  1922,  approved  February  3,  1922,  the  Legislature 
created  a  special  commission,  to  serve  without  pay,  consisting  of  the  Commis- 
sioner of  the  Metropolitan  District  Commission,  the  Commissioner  of  Conserva- 
tion, the  Commissioner  of  Public  Welfare,  the  State  Commander  of  the  American 
Legion  and  a  person  designated  by  the  Governor,  who  should  be  the  Chairman 
of  the  Massachusetts  Committee  to  Promote  Work,  for  the  purpose  of  clearing 
the  forests  of  the  Metropolitan  Parks  of  fallen  trees  and  broken  limbs  and  branches. 
The  Special  Commission  was  authorized  to  employ  such  persons  as  might  be 
necessary  for  the  purpose  and  to  fix  their  compensation,  and  it  was  provided  that 
the  work  should  be  done  under  the  immediate  supervision  of  the  Metropolitan 
District  Commission.  The  act  appropriated  $50,000  for  the  work,  $25,000  of 
which  was  to  be  paid  from  the  ordinary  revenue  of  the  Commonwealth  and  $25,000 
from  the  Metropolitan  Parks  Maintenance  Fund.  John  W.  Hallowell,  Esq., 
was  the  person  designated  by  the  Governor  to  serve  on  the  Commission.  This 
Commission  organized  immediately  after  the  passage  of  the  act  and  perfected 
plans  for  carrying  on  the  work.  It  was  decided  to  employ  World  War  veterans 
through  the  agency  of  the  State  Commander  of  the  American  Legion  from  ap- 
plicants listed  at  his  office  at  the  State  House,  and  others  than  veterans  through 
the  agency  of  the  Department  of  Labor  and  Industries  from  applicants  listed  at 
the  State  Employment  Office  in  Boston. 

On  Monday,  February  6,  three  days  after  the  passage  of  this  act,  the  work  of 
clearing  the  Middlesex  Fells  of  fallen  trees  and  broken  limbs  and  branches  was 
started  under  the  general  supervision  of  Captain  Herbert  W.  West.  Two  hundred 
men  were,  on  that  day,  organized  into  eight  gangs,  each  being  under  the  fore- 
manship  of  an  officer  of  the  Metropolitan  District  Police,  thus  saving  the  expense 
of  employing  special  foremen  for  the  purpose.  On  February  13,  two  hundred 
additional  men  were  assigned  to  Middlesex  Fells,  and  100  men  were  put  to  work 
in  Charles  River  Upper  Division  at  Riverside.  Two  additional  gangs  were  or- 
ganized in  the  Fells,  and  three  in  Charles  River  Upper  Division.  By  Chapter 
232  of  the  Acts  of  1922,  approved  March  31,  1922,  an  additional  suraof  $50,000 
was  appropriated  for  the  work.  The  men  worked  on  the  whole  efficiently,  and 
despite  storms  of  snow  and  rain,  and  the  fact  that  many  of  them  were  poorly  clad 
and  inexperienced  in  out-of-door  work,  good  progress  was  made.  On  March  31, 
the  work  in  Charles  River  Upper  Division  was  completed,  and  on  April  7  the 
work  in  Middlesex  Fells,  and  all  men  were  discharged. 

During  the  period  from  February  6  to  April  7,  work  was  carried  on  during  46 
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days,  and  entirely  suspended  on  account  of  snow  storms  for  7  days.  The  total 
number  of  men  employed  was  1,105,  and  the  largest  number  employed  in  any  one 
day  was  515.  During  the  entire  period  of  the  work,  258  men  were  dropped  from 
the  rolls  in  order  to  furnish  employment  to  a  similar  number  of  new  men.  16,551^ 
days'  work  were  furnished  those  out  of  employment  under  these  appropriations. 
Approximately  1,800  acres  were  cleared  in  Middlesex  Fells  Reservation,  and  72 
acres  in  Charles  River  Upper  Division,  and  a  quantity  of  wood,  estimated  at 
about  600  cords,  was  piled  up  at  various  places  scattered  through  the  reservations. 
The  Metropolitan  District  Commission  furnished  all  tools  and  supplies  used  in 
the  work;  also  all  foremen  and  superintendents,  so  that  the  entire  amount  ex- 
pended under  the  two  special  appropriations  was  paid  for  wages  of  ordinary  laborers 
at  the  rate  of  $3.25  per  day. 

From  careful  inspection  of  the  territory  covered  by  the  work,  the  results  achieved 
surpass  what  one  might  reasonably  have  expected.  The  areas  which  have  been 
cleared  have  entirely  changed  in  their  appearance.  The  entire  work  was  done 
more  rapidly  and  at  less  expense  than  anyone  believed  possible  when  the  work 
was  started.  For  these  satisfactory  results,  great  credit  is  due  to  Captain  Herbert 
W.  West,  who  took  entire  charge  of  the  work,  supervised  it  carefully  and  inspired 
the  foremen  under  him  to  obtain  from  the  men  under  them  a  reasonable  return  in 
work  for  the  wages  which  they  received. 

The  total  expenditure  from  the  two  appropriations,  exclusive  of  claims  under 
the  Workmen's  Compensation  law,  was  $53,794.25. 


V.    CHARLES  RIVER  BRIDGES 

In  the  report  of  last  year,  attention  was  called  to  the  fact  that  chapter  497  of 
the  Acts  of  1921,  authorizing  the  Commission  to  construct  new  bridges  without 
draws  in  place  of  the  Arsenal  Street,  Western  Avenue,  River  Street  and  Cottage 
Farm  Bridges  over  the  Charles  River,  was  defective  in  respect  to  conferring  au- 
thority to  construct  the  three  first-mentioned  bridges  because  it  did  not  comply 
with  an  Act  of  Congress  of  1911,  which  required  that,  in  any  act  authorizing  the 
reconstruction  without  draws  of  these  bridges,  the  Legislature  of  Massachusetts 
should  make  provision  for  payment  of  compensation  to  the  owners  or  lessees  of 
property  above  any  of  the  bridges  for  damages  by  reason  of  interference  with  the 
access  by  water  to  said  property  due  to  the  construction  of  bridges  without  draws, 
and  that  these  damages  should  be  determined  by  commissioners  appointed  by 
the  Supreme  Judicial  Court  of  Massachusetts.  While  this  defect  in  the  bridge 
act  of  1921  did  not  invalidate  the  authority  given  to  reconstruct  the  Cottage 
Farm  Bridge,  it  was  noted  in  the  report  of  last  year  that  an  advisory  committee 
of  four  technical  men  of  high  standing,  who  had  studied  the  problems  involved 
in  the  reconstruction  of  all  these  bridges,  had  recommended  that  the  Cottage 
Farm  Bridge  be  replaced  by  a  new  bridge  at  what  is  known  as  the  Magazine  Street 
site,  and  that  one  bridge  be  constructed  in  place  of  the  two  bridges  at  Western 
Avenue  and  River  Street;  that  these  recommendations  were  approved  by  the 
Metropolitan  District  Commission  and  the  officials  of  the  cities  interested;  and 
that  legislation  would  be  sought  in  1922  to  harmonize  the  act  of  1921  with  the 
federal  law  and  to  carry  out  the  recommendations  of  the  advisory  committee.  In 
the  following  session  of  the  Legislature,  a  bill  (Senate  No.  306  of  1922),  on  petition 
of  Charles  W.  Spencer,  was  introduced,  which  contained  provisions  in  conformity 
with  the  federal  law  and  which  also  gave  the  Commission  authority,  if  it  deemed 
public  convenience  and  necessity  would  be  better  served,  to  construct  a  bridge 
on  the  Magazine  Street  site  in  place  of  the  Cottage  Farm  location,  and  also  to 
substitute  a  single  bridge  for  the  Western  Avenue  and  River  Street  bridges.  After 
full  public  hearings,  this  bill  was  favorably  reported  by  the  Metropolitan  Affairs 
Committee  and  passed  the  Senate.  The  bill  failed  of  passage,  however,  in  the 
House.  The  result  was  that,  at  the  end  of  the  session,  the  Commission  was  still 
left  without  authority  to  reconstruct  any  of  the  bridges  covered  by  the  act  of 
1921,  except  the  Cottage  Farm  Bridge,  and  that  only  at  or  near  its  original  loca- 
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tion.  While  the  Commission  still  felt  that  the  Magazine  Street  site  was  the  logical 
and  best  location  for  a  new  bridge  in  place  of  the  Cottage  Farm  Bridge,  it,  never- 
theless, accepted  the  refusal  of  the  Legislature  to  authorize  a  new  location  as 
final,  and  at  once  took  the  preliminary  steps  for  the  reconstruction  of  the  Cottage 
Farm  Bridge  at  its  present  site.  It  engaged  the  services  of  Haven  and  Hoyt, 
architects,  approved  one  of  the  several  designs  submitted  by  them,  and  instructed 
the  Park  Engineering  Department  to  proceed  in  the  preparation  of  detailed  plans 
and  specifications  for  bids  on  a  contract.  While  this  work  was  proceeding  as 
expeditiously  as  possible,  it  was  learned  that  the  President  had  signed  a  new 
Act  of  Congress,  which,  in  effect,  required  that  any  law  of  Massachusetts  which 
authorized  the  reconstruction  of  Cottage  Farm  Bridge  without  a  draw  should 
contain  provisions  in  respect  to  damages  and  the  method  of  recovering  the  same 
similar  to  those  required  in  the  Federal  Act  of  1911  in  regard  to  the  reconstruction 
of  the  three  upper  bridges.  This  new  Congressional  Act  interposed  the  same  legal 
obstacle  in  the  way  of  reconstructing  the  Cottage  Farm  Bridge  that  had  held  up 
the  construction  of  the  Arsenal  Street,  Western  Avenue  and  River  Street  bridges, 
and  seemed  to  necessitate  the  suspension  of  any  further  work  on  the  construction 
plans  of  the  Cottage  Farm  Bridge  until  the  legislation  of  Massachusetts  should 
be  brought  into  consonance  with  the  federal  legislation,  or  Congress  should  have 
repealed  the  requirement  of  such  provisions  for  damages  in  the  Massachusetts 
law.  A  bill  to  do  this  will  be  introduced  in  the  coming  session  of  the  legislature, 
containing  a  provision  that  the  location  of  the  bridge  to  replace  the  Cottage  Farm 
Bridge  and  the  substitution  of  one  bridge  for  two  of  the  upper  bridges  may  be 
determined  by  a  commission. 

VI.    METROPOLITAN  DISTRICT  POLICE 

A  very  important  phase  of  the  work  of  the  Commission  is  the  policing  of  the 
reservations  and  parkways  under  its  control.  The  reservations  have  a  total  area 
of  over  fourteen  square  miles,  an  area  probably  equaled  by  few  great  cities.  There 
are  also  over  80  miles  of  roads  in  the  parkways  and  reservations  open  to  auto- 
mobile travel,  and  13  miles  of  seashore  and  over  61  miles  of  river  banks  to  be 
patrolled.  Unlike  the  police  territory  of  a  city,  the  parks  are  distributed  through- 
out the  cities  and  towns  of  the  Metropolitan  Parks  District  in  detached  reserva- 
tions, so  that  the  work  of  policing  cannot  be  facilitated  by  the  ready  shifting  of 
officers  and  the  overlapping  of  routes  possible  in  a  compact  city  with  contiguous 
police  divisions.  This  large  area,  with  its  many  miles  of  roads,  much  of  which  is 
in  close  contact  with  thickly  settled  parts  of  the  district,  and  parts  of  which  are, 
at  particular  seasons,  daily  frequented  by  crowds  greater  in  number  than  the 
population  of  a  good  sized  city,  is  policed  by  a  force  of  165  permanent  officers, 
including  superior  officers  and  1  police  woman,  supplemented  during  six  months 
of  summer  and  fall  by  about  23  call  officers.  During  the  past  year  a  total  of  2,612 
arrests  or  criminal  complaints  were  made  by  the  force.  While  this  is  a  decrease 
of  206  over  the  previous  year,  an  analysis  of  the  offences  discloses  two  facts  which 
may  have  no  relation  to  each  other,  but  which  individually  are  at  least  not  re- 
assuring. First,  there  were  560  arrests  for  drunkenness,  an  increase  of  19  per 
cent,  over  the  previous  year,  which  in  turn  showed  an  abnormal  increase  of  more 
than  double  those  of  1920.  Secondly,  the  offences  against  decency  and  chastity 
jumped  from  32  in  1921  to  139  in  1922. 

Great  credit  is  due  to  Superintendent  of  Police  Herbert  W.  West  for  the  satis- 
factory performance  of  the  police  work  of  the  magnitude  above  indicated  with  a 
comparatively  small  force.  Mr.  West  was  appointed  Superintendent  June  12, 
1922,  under  authority  given  the  Commission  by  Chapter  406  of  the  Acts  of  the 
year  1922.  With  a  comprehensive  knowledge  of  the  details  of  the  system  gained 
in  about  27  years  of  service,  he  combines  rare  executive  ability,  a  keen  judgment 
of  men  and  character,  courtesy  and  a  personality  which  inspires  respect  and  con- 
fidence. 
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VII.    RAINFALL  AND  CONSUMPTION  OF  WATER 

The  rainfall  on  the  water  sheds  of  the  metropolitan  system  for  the  year  was 
considerably  above  normal.  The  Wachusett  Reservoir  rilled  early  in  April,  and 
the  elevation  of  the  water  continued  above  the  designed  high  water  line  sub- 
stantially the  entire  time  from  April  8  to  September  22,  1922,  which  is  the  longest 
period  during  which  the  water  has  remained  above  high  water  mark  since  the 
reservoir  was  constructed.  Late  in  October  it  seemed  necessary  to  begin  to  waste 
water  through  the  turbines  in  order  to  provide  storage  for  the  large  yields  which 
are  to  be  expected  in  the  spring.  The  wasting  was  continued  until  December  9, 
when  the  water  level  was  5.63  feet  below  high  water  mark.  During  the  year  no 
water  was  drawn  for  consumption  from  the  Southern-Sudbury  reservoirs  or  Lake 
Cochituate. 

The  per  capita  consumption  of  water  was  again  reduced  for  the  year  to  an 
average  daily  rate  of  94  gallons.  There  was  no  special  campaign  to  prevent  waste, 
but  the  season  was  favorable  to  a  lowered  rate  of  consumption. 

The  effect  of  metering  in  preventing  the  waste  of  water  is  shown  clearly  by  the 
fact  that  the  total  amount  of  water  supplied  to  the  district  in  recent  years  is  ap- 
proximately equal  to  the  amount  supplied  fourteen  years  ago  to  a  population 
several  hundred  thousand  less  than  the  present  population. 

The  amounts  supplied  in  million  gallons  for  two  years  at  the  beginning  and 
two  years  at  the  end  of  the  fifteen-year  period  are  as  follows :  — 

1908 45,911  I  1921 42,853 

1909 43,478  |  1922 43,532 

VIII.    SPECIAL  INVESTIGATIONS 

In  accordance  with  the  provisions  of  chapter  35  of  the  Resolves  of  1922,  the 
department  of  public  works  and  metropolitan  district  commission,  sitting  jointly, 
investigated  and  reported  on  the  expediency  and  cost  of  constructing  the  Old 
Colony  Boulevard  and  other  highway  and  parkway  extensions  of  and  additions 
to  present  routes;  also  alternative  or  additional  routes  to  facilitate  public  travel 
from  Boston  and  Quincy  to  points  on  the  south  shore  and  cape.  The  report  is 
printed  as  House  Document  1131  of  1923. 

In  accordance  with  the  provisions  of  Chapter  51  of  the  Resolves  of  1922,  a 
special  commission,  consisting  of  the  commissioner  of  public  works  and  the  com- 
missioner of  the  metropolitan  district  commission,  after  careful  investigation, 
selected  a  route  for  a  parkway  and  traffic  road  from  Boston  to  the  Middlesex 
Fells  Parkway  via  Wellington  Bridge,  and  prepared  plans  for  and  suggested  the 
method  of  financing  the  construction  of  the  same.  The  report  is  printed  as  House 
Document  1104  of  1923. 

IX.    OTHER  REPORTS 

The  reports  of  the  Directors  of  Parks,  Park  Engineering,  Water,  and  Sewerage, 
with  tables,  statistics  and  financial  statements,  are  herewith  presented. 

Respectfully  submitted, 

JAMES  A.  BAILEY, 

Metropolitan  District  Commissioner. 
Boston,  February  26,  1923. 
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REPORT  OF  THE  DIRECTOR  OF  PARKS 


Hon.  James  A.  Bailey,  Commissioner,  Metropolitan  District  Commission. 

Dear  Sir:  —  I  submit  herewith  my  second  annual  report  as  Director  of  Parks 
of  the  Metropolitan  District  Commission. 

I  pointed  out  in  my  report  last  year  that  the  principal  problem  of  maintenance 
of  the  Park  System  is  how  best  to  furnish  the  facilities  for,  and  promote  interest 
in,  healthy,  outdoor  enjoyment,  that  exercise  and  recreation  which  is  the  main 
purpose  of  the  park  system.  In  this  report  I  will  summarize  briefly  what  has 
been  done  for  this  purpose  in  the  past  year,  and  some  few  of  the  many  things  which 
may  still  be  done  to  increase  the  park  facilities. 

Middlesex  Fells 

An  automobile  road  is  very  much  needed  from  the  end  of  Mystic  Valley  Park- 
way, in  Winchester,  easterly  through  Middlesex  Fells  Reservation  to  connect 
with  Forest  Street  at  Spot  Pond. 

The  animal  collection  at  the  headquarters  ought  also  to  be  improved  by  new 
stock  and  specimens.  Since  better  parking  facilities  have  been  provided  here, 
the  number  of  people  visiting  this  collection  has  increased,  whereas  very  little 
money  has  been  spent  on  keeping  up  the  animal  and  bird  collection  and  making 
this  point  correspondingly  attractive. 

On  August  1,  1922,  Captain  Albert  N.  Habberley,  who  had  been  Superintendent 
of  Middlesex  Fells  Division  since  April  1,  1908,  was  retired  on  account  of  ill  health, 
and  the  division  was  put  in  charge  of  Captain  Spencer  G.  Hawkins,  who  quickly 
acquired  an  intelligent  grasp  of  the  problems  of  superintendence  and  who  has 
been  performing  excellent  service. 

The  bathing  conditions  at  Mystic  Lake  have  been  greatly  improved  by  em- 
ploying a  lifeguard  and  special  police  officer  there,  to  the  satisfaction  of  the  bathing 
public  and  those  living  in  the  neighborhood. 

The  special  appropriations  for  the  unemployed  were  well  spent  in  repairing 
the  damages  to  the  trees  in  the  reservation  by  the  ice  storm  of  November  1921. 
The  work  was  done  chiefly  under  the  direction  of  our  police  officers. 

Charles  River  Basin 

It  is  encouraging  to  note  that  apparently  larger  numbers  have  used  the  public 
motor  passenger  boats  for  trips  on  the  Basin  this  year  than  before.  When  the 
remaining  old  bridges  over  the  Basin  have  been  replaced  by  new  and  attractive 
structures,  with  navigation  for  pleasure  boats  and  racing  shells  improved  by  some 
better  alignment  of  arches,  there  is  no  reason  why  the  Basin  should  not  become 
one  of  the  most  popular  water  parks  in  the  world. 

Skating  has  been  very  much  enjoyed,  the  ice  having  been  kept  free  from  snow 
with  tractors  and  scrapers  as  far  as  feasible  with  the  funds  available.  The  port- 
able house  at  Dartmouth  Street  for  the  use  of  skaters  is  now  lighted  by  electricity 
and  heated,  and  adds  considerably  to  the  comfort  and  convenience  of  skaters. 

The  old  police  motor  boat  used  in  patrolling  the  river  has  been  in  use  over  twelve 
years  and  has  become  too  slow  and  otherwise  unsuitable  for  patrolling  purposes. 
A  new  one  with  more  speed  and  better  adapted  in  every  way  will  be  put  in  com- 
mission the  coming  spring. 
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On  the  Cambridge  side  of  the  Basin,  considerable  work  has  been  done  on  the 
roads,  walks  and  gutters,  and  a  new  sanitary  building  is  now  under  construction 
at  Magazine  Beach  and  will  be  ready  for  use  in  the  spring.  Magazine  Beach 
Bath  House  was  patronized  this  season  by  15,718  people,  and  the  receipts  exceeded 
the  expenditures  by  almost  $400.00. 

Bunker  Hill 

The  monument  grounds  have  been  put  in  fairly  good  condition;  fences  repaired 
and  painted;  and  the  banks  and  grass  plots  kept  in  condition.  It  is  interesting 
to  note  that  30,914  persons  ascended  the  monument  during  the  year. 

Revere  Beach  Division 

Owing  to  the  open  winter  of  1921-1922,  considerable  damage  was  done  to  the 
roads  in  Revere  Beach  Division,  particularly  on  Revere  Beach  Parkway. 

The  bath  house  at  Revere  Beach  was  not  patronized  so  much  this  year  as  the 
previous  year,  owing  to  the  variety  of  the  temperature  and  weather  during  the 
summer.  The  total  number  of  bathers  was  121,575,  and  the  gross  receipts 
$27,782.65. 

The  Commonwealth  owns  considerably  over  an  acre  of  land  at  the  corner  of 
Revere  Street  and  Revere  Beach  Reservation.  It  would  be  possible  to  develop 
this  into  a  parking  ground  for  automobiles  at  comparatively  small  expense.  It 
is  recommended  that  this  matter  be  looked  into,  with  a  possibility  of  working 
toward  this  end  with  the  ordinary  forces  of  the  division  during  the  coming  season. 

Charles  River  Upper  Division 

At  the  Speedway,  the  track  was  never  in  better  condition.  The  new  concrete 
grandstand  substituted  for  the  old  wooden  one  is  a  distinct  and  permanent  im- 
provement. The  Metropolitan  Driving  Club  held  a  very  successful  horse  show  in 
June,  and  the  Junior  League  meeting  was  held  in  July.  Both  events  were  great 
successes  and  well  attended. 

A  much-needed  sanitary  building  has  been  constructed  at  Echo  Bridge,  Hemlock 
Gorge  Reservation. 

A  new  refreshment  stand  has  been  built  at  Riverside  Path,  Weston  Bridge, 
and  new  floats  at  the  same  point  and  at  the  Riverside  headquarters,  where  the 
new  sanitary  station  and  garage  are  located.  These  improvements  have  been 
much  appreciated. 

The  road  to  the  Riverside  Recreation  Grounds  has  been  improved  and  now 
offers  easy  access  for  automobiles. 

More  tennis  courts  are  needed  at  Riverside  Recreation  Grounds.  5,855  players 
used  these  courts  this  year.  Tennis  has  now  become  one  of  the  leading  sports  of 
the  country,  and  it  is  recognized  in  tennis  circles  that  public  tennis  courts,  par- 
ticularly in  the  west,  have  been  a  most  important  factor  in  popularizing  the  sport 
and  in  developing  championship  timber.  A  movement  is  now  on  foot  by  the 
National  Lawn  Tennis  Association  to  stimulate  interest  in,  and  the  extended 
use  of,  public  courts,  particularly  in  the  east.  There  is  an  unusual  opportunity 
for  developing  a  public  tennis  centre  at  Riverside  Recreation  Grounds,  which  would 
be  in  line  with  this  movement.  In  this  connection,  it  may  also  be  added  that  there 
is  a  considerable  parcel  of  land  on  the  northerly  side  of  Cambridge  Parkway,  at  the 
corner  of  River  Street,  on  which  some  work  has  been  done  in  preparing  a  few 
tennis  courts.  It  is  believed  that  public  tennis  courts  at  this  point  would  also  be 
very  much  used. 

Nantasket  Beach  Division 

The  valuable  parcel  of  land  owned  by  the  Commonwealth  at  the  corner  of 
Wharf  Avenue,  so-called,  and  County  Road  still  remains  idle.  A  new  sanitary 
building  for  men  is  being  erected  on  a  part  of  the  lot  near  the  railroad  location, 


1923.]  PUBLIC  DOCUMENT  — No.  48.  9 

and  it  would  seem  wise  to  make  use  of  the  building  foundation  now  on  the  re- 
mainder of  the  lot  for  the  erection  of  a  suitable  shelter  for  use  of  the  public  in 
case  of  sudden  showers  and  while  waiting  for  public  conveyances;  and  also  for 
living  quarters  for  the  superintendent,  who  is  required,  for  purposes  of  adminis- 
tration, to  live  on  or  near  the  reservation.  The  Commission  now  hires  a  cottage 
for  him  in  the  vicinity  of  the  reservation,  but  this  is  not  so  convenient  for  ad- 
ministration purposes  as  living  quarters  would  be  at  this  central  corner  of  the 
reservation.  The  amount  now  paid  for  rent  for  a  house  for  the  superintendent 
would  go  far  toward  paying  the  interest  on  any  money  invested  in  the  construc- 
tion of  quarters  to  be  owned  by  the  Commonwealth. 

A  sea  wall  has  been  constructed,  extending  northerly  from  the  neighborhood 
of  the  merry-go-round,  which  will  furnish  a  much  needed  dumping  ground  for 
ashes  and  for  broken  glass  and  debris  picked  up  on  the  beach.  In  this  way,  the 
beach  itself  will  be  kept  in  better  shape,  and  by  the  gradual  filling  in  back  of  the 
wall  a  considerable  additional  area  of  useful  land  between  County  Road  and  the 
beach  will  be  created. 

The  hotel  has  been  painted  and  relet  to  the  previous  lessee  at  a  greatly  increased 
rental  for  a  term  of  three  years. 

Police 

The  new  style  police  uniforms  greatly  improve  the  appearance  of  the  officers. 
Few  people  realize  the  work  required  to  train  the  police  to  their  present  standard 
of  efficiency.  The  force  is  given  military  drill  once  a  week  for  practically  two 
months  during  the  winter.  General  proficiency  in  this  feature,  as  well  as  in  the 
general  duties,  is  aided  by  the  fact  that  many  members  of  the  department  have 
seen  service  in  the  army.  The  greatest  credit  for  the  result,  however,  should  be 
given  to  the  experience,  sound  judgment,  tact  and  self-sacrificing  labors  of  Super- 
intendent of  Police  Herbert  W.  West. 

The  handling  of  automobile  traffic  is  becoming  more  difficult  each  year,  due  in 
part  to  the  increased  number  of  automobiles  and  in  part  to  the  illegal  sale  of  in- 
toxicating liquors,  but  the  force  has  nevertheless  been  kept  down  so  far  to  a  total 
of  165  patrolmen  and  officers  by  an  enlarged  use  of  automobiles  and  motorcycles 
in  patrolling. 

Many  bad  turns  and  dangerous  points  in  the  roads  have  been  marked  by  direct- 
ing or  lighted  signs,  and  I  hope  that  more  will  be  placed  in  other  dangerous  spots 
to  ensure  safety. 

I  strongly  recommend  the  passage  of  an  act  enabling  the  Commission  to  pay 
the  hospital,  medical  and  other  expenses  of  police  officers  injured  in  the  performance 
of  their  duty.  These  expenses  had  always  been  paid  prior  to  this  year.  At  that 
time,  however,  an  opinion  was  rendered  the  Auditor  by  the  Attorney-General 
that  the  law  did  not  authorize  the  payment  of  such  bills.  The  feeling  of  an  officer 
that,  if  he  is  injured  in  the  performance  of  his  duties,  he  may  be  put  to  great  per- 
sonal expense  certainly  does  not  act  as  an  incentive  to  him  to  take  any  more 
chances  than  absolutely  necessary,  and  obviously  cannot  operate  as  a  spur  to  the 
performance  of  duty  in  an  emergency.  It  is  earnestly  hoped  that  the  bill  au- 
thorizing the  payment  of  these  medical  and  hospital  expenses  will  become  a  law. 

Most  excellent  work  has  been  done  by  the  women  police  officers,  and  I  feel  that 
their  number  should  be  increased. 

General 

The  bridle  paths  in  Blue  Hills  and  Middlesex  Fells  Reservations  are  being  used 
more  than  ever.  This  form  of  recreation  should  be  encouraged  as  much  as  possible 
by  improvement  of  existing  paths.  A  new  bridle  path  has  been  constructed  in 
West  Roxbury  Parkway,  from  Anawan  Avenue  to  Washington  Street.  I  recom- 
mend a  bridle  path  be  laid  out  from  the  Weld  Farm  to  the  West  Roxbury  Parkway. 

The  water  tower  on  Bellevue  Hill,  West  Roxbury  Parkway,  was  opened  to  the 
public  from  June  17  to  October  22,  and  nearly  2,400  persons  altogether  climbed 
the  tower  to  enjoy  the  wonderful  view  from  this  point. 


10  METROPOLITAN  DISTRICT  COMMISSION.  [Jan. 

Many  old  fences  have  been  removed  along  the  parkways  and  replaced  by  new 
fences  having  cement  posts  with  woodwork  painted  grey,  which  seems  a  more 
practical  color. 

Gypsy  moths  are  well  under  control  in  the  reservations. 

In  Blue  Hills,  the  work  of  cutting  out  dead  or  dying  chestnut  trees  is  still  going 
on  under  contract,  and  will  be  completed  about  October  1,  1923.  Some  4,000 
cords  of  wood  have  been  sold  this  year  in  Blue  Hills  Reservation,  and  the  ground 
over  which  it  was  cut  cleared  of  brush. 

The  policy  of  planting  trees  and  shrubs  of  different  kinds  in  the  reservations  has 
been  continued,  and  we  hope  to  do  still  greater  work  in  this  line. 

At  Lynn  Beach,  two  shelters  authorized  by  the  legislature  of  this  year  have  been 
built  and  are  a  great  source  of  comfort  and  convenience  to  the  public.  Others 
are  needed  in  the  same  vicinity,  as  well  as  at  Revere  and  other  beaches.  The 
extension  of  the  drive  of  West  Roxbury  Parkway  from  Weld  Farm  to  Hammond 
Street  at  the  earliest  opportunity  is  recommended.  This  would  make  practically 
a  continuous  park  road  through  the  Boston  park  system  to  Blue  Hills  and  the 
country  beyond.  I  strongly  recommend,  also,  the  construction  of  a  road  along 
the  southerly  boundary  of  Blue  Hills  Reservation,  to  connect  on  the  west  with  an 
improved  highway  from  Dedham  and  beyond  and  on  the  east  with  Braintree  and 
the  south  shore.  The  congestion  of  automobile  travel  on  the  narrow  driveway 
of  Quincy  Shore  Reservation  and  the  inadequacy  of  parking  opportunities  have 
created  a  rather  serious  situation,  both  from  the  standpoint  of  the  majority  of  the 
people  desiring  to  use  the  beach  for  bathing  and  recreation  purposes  and  from 
that  of  the  automobilists.  It  seems  inevitable  that  necessity  will  compel  the 
widening  of  this  driveway  and  a  provision  of  ample  parking  spaces  in  the  very 
near  future.  The  driveway  of  Furnace  Brook  Parkway,  from  Newport  Avenue 
to  Hancock  Street,  has  been  completed  and  opened  to  travel.  The  driveway  of 
Furnace  Brook  Parkway  should  be  extended  under  the  New  York,  New  Haven 
and  Hartford  Railroad  easterly  to  Hancock  Street,  a  distance  of  about  800  feet. 

The  band  concerts  have  been  very  well  attended.  At  Nantasket,  a  large  number 
thoroughly  enjoyed  the  good  music.  I  think  it  would  be  wise  to  increase  the 
number  at  that  reservation.  By  our  system  of  obtaining  bids,  we  were  able  to 
furnish  all  music  required  and  turn  back  to  the  State  Treasury  over  $10,000  this 
year. 

Thus  far,  there  has  been  an  unusual  amount  of  snow,  making  the  problem  of 
keeping  the  roads  open  for  travel  unusually  difficult.  Nevertheless,  the  roads 
have  been  kept  in  remarkably  good  condition  in  all  the  divisions,  in  very  favorable 
contrast  with  the  roads  of  other  municipalities  in  the  vicinity. 

New  office  accommodations  for  the  general  office  are  greatly  needed.  The  two 
buildings  at  1  and  3  Ashburton  Place  now  used  for  that  purpose  were  constructed 
as  dwelling  houses,  and  are  understood  to  be  more  than  one  hundred  years  old. 
The  annual  repairs  on  the  building  are  necessarily  expensive,  and  the  cost  of  heat- 
ing and  janitor  service  is  large.  The  floor  space,  at  the  best,  is  inadequate  and  is 
so  cut  up  by  partitions  and  stairways  as  to  make  it  impossible  to  use  the  limited 
floor  space  to  the  best  advantage.  There  are  no  elevators,  so  that  those  of  the 
public  visiting  the  engineering  department  of  the  Parks  Division  are  obliged  to 
walk  three  flights  of  stairs.  The  whole  arrangement  is  awkward  and  wasteful  of 
time  and  energy.  Above  all,  the  building  is  not  of  fireproof  construction  and 
houses  documents  and  plans,  the  loss  of  which  would  be  irreparable.  I  cannot 
too  strongly  urge  the  provision  of  new  fireproof  headquarters  at  the  earliest  op- 
portunity. 

Respectfully  submitted, 

FRANK  G.    HALL, 

Director  of  Parks. 
December  31,  1922. 
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REPORT   OF   THE    DIRECTOR   OF   PARK 
ENGINEERING 


January  2,  1923. 
Hon.  James  A.  Bailey,  Commissioner,  Metropolitan  District  Commission. 

Sir:  —  I  submit  herewith  report  of  the  work  done  under  the  supervision  and 
direction  of  the  Engineering  Department  of  the  Park  Division,  for  the  calendar 
year  ending  December  31,  1922. 

The  engineering  force  has  consisted  of  the  Chief  Engineer,  one  principal  as- 
sistant engineer,  one  permanent  and  one  temporary  designing  engineer  and  drafts- 
man, four  permanent  assistant  engineers  in  charge  of  parties  on  surveys  and  con- 
struction work,  six  permanent  and  five  temporary  engineering  assistants  of  the 
grades  of  transitmen  and  rodmen,  and  two  permanent  and  one  temporary  in- 
spectors. The  total  force  has  been  increased  over  that  of  last  year  by  about  the 
number  of  temporary  employees,  but  the  increase  in  the  amount  of  work  handled 
has  been  greater  in  proportion. 

Beside  the  usual  contracts  for  construction  of  parkways  and  incidental  struc- 
tures, two  large  bridge  projects  have  been  in  progress,  and  ten  buildings  of  varying 
sizes  and  for  various  purposes,  such  as  sanitary  convenience  stations,  garages  and 
storage  sheds,  refectory  and  bath  house  extension,  have  been  designed  and  con- 
structed by  the  department  and  in  co-operation  with  the  architects.  Also,  the 
work  of  reconstruction  and  resurfacing  of  roadways  which  in  the  past,  has  gener- 
ally been  done  by  the  forces  of  the  various  divisions,  has  this  year  been  almost 
entirely  done  by  contract,  requiring  the  preparation  of  specifications  and  contracts 
and  more  careful  supervision  and  inspection  by  the  Engineering  Department. 
There  has  been  the  usual  amount  of  work  for  the  investigation  and  reports  on 
restrictions  and  on  requests  for  permits,  the  issue  of  permits  and  the  supervision 
of  works  done  thereunder;  also  the  care,  repair  and  operation  of  bridges,  locks, 
etc. 

The  cost  of  conducting  the  department  has  been  as  follows :  — 

Engineering: 
Construction : 

Services         .  .  i  .  .  .  .  .  .  $18,358  75 

Expenses       ......  .  2,067  02 


Maintenance: 

Services $21,653  49 

Expenses 2,705  30 


520,425  77 
24,358  79 


Total $44,784  56 

The  following  is  a  detailed  list  of  the  work  done  under  the  direction  of  the  En- 
gineering Department. 

Parkways. 

Blue  Hills  Parkway.  —  The  easterly  roadway  from  Mattapan  Bridge  to  Brook 
Road  has  been  resurfaced  with  a  bituminous  concrete  pavement.  The  section  is 
about  1,670  feet  in  length  and  36  feet  in  width,  making  a  total  of  6,855  square 
yards.  Bids  were  received  on  August  31,  1922  and  the  contract  was  awarded  to 
Warren  Bros.  Co.,  lowest  bidders.  Work  was  begun  September  13,  1922  and 
was  completed  on  October  31,  1922  at  a  total  cost  of  $12,449.84. 
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The  roadway  surfacing  of  this  section  of  the  parkway  which  is  replaced,  was 
built  of  water  bound  macadam  in  1899,  and  was  given  a  surface  treatment  of 
asphaltic  oil  in  1910  and  additional  light  treatments  from  time  to  time  when  neces- 
sary. This  has  been  the  only  work  necessary  to  maintain  this  roadway  in  excel- 
lent condition  under  the  heavy  motor  traffic  until  the  past  two  years,  when  it  has 
gradually  failed,  requiring  the  resurfacing  as  noted  above. 

Cambridge  Parkway.  —  Portions  of  the  easterly  roadway  between  Massachusetts 
Avenue  and  Cambridge  Bridge,  and  the  whole  area  of  the  section  between  River 
Street  and  Western  Avenue  have  been  resurfaced  with  bituminous  macadam. 
Bids  were  received  on  July  6,  1922  and  contract  was  awarded  to  the  lowest  bidder, 
Rowe  Contracting  Company.  Work  was  begun  July  20,  1922  and  was  completed 
October  18,  1922.  A  total  of  13,178  square  yards  have  been  built  at  a  cost  of 
$15,454.85. 

On  August  3,  1922  bids  were  received  for  the  completion  of  the  drainage  system 
in  Cambridge  Parkway.  This  work  consisted  of  construction  of  56  catch  basins, 
the  drains  therefrom  and  other  incidental  work.  The  contract  was  awarded  to  the 
lowest  bidder,  the  Canton  Engineering  Company.  The  work  was  begun  August 
11,  1922  and  was  completed  September  30,  1922.  Total  cost  of  contract  was 
$13,001.67. 

Plans  and  specifications  have  been  prepared  by  Desmond  and  Lord,  architects 
for  a  sanitary  and  public  convenience  station  at  Magazine  Beach,  Cambridge 
Parkway.  Bids  were  received  for  the  work  on  August  31,  1922,  and  the  contract 
was  awarded  to  the  lowest  bidder,  Archdeacon  &  Sullivan.  Work  was  begun 
October  11,  1922  and  is  now  in  progress,  and  it  is  expected  to  be  ready  for  use  in 
the  spring.  Considerable  grading  and  construction  of  driveways  in  connection 
with  this  building  has  been  done  by  the  forces  of  the  reservation  under  Supt.  West. 

Middlesex  Fells  Parkway.  —  It  has  been  the  policy  of  the  Commission  to  con- 
struct granolithic  walks  along  abutting  property  in  the  parkway  where  abutters 
petitioned  and  signified  willingness  to  pay  one-half  cost.  During  the  past  year 
sections  have  been  laid  under  this  arrangement  between  Central  Avenue  and 
Maiden  Street,  Medford  and  Maiden,  and  between  Maple  Street  and  Savin  Street 
in  Fellsway  East.  The  work  has  been  done  by  Frank  T.  Hook,  lowest  bidder. 
The  cost  of  the  first  section  was  $796.31  and  under  the  second  contract  $581.03. 

Mystic  Valley  Parkway.  —  A  special  maintenance  appropriation  of  $40,000  was 
made  by  the  Legislature  to  complete  the  resurfacing  of  Mystic  Valley  Parkway 
from  River  Street  to  Medford  Street,  Arlington  and  from  High  Street  to  Bacon 
Street,  Medford  and  Winchester.  Bids  were  received  May  11,  1922  and  contract 
was  awarded  to  James  H.  Fannon,  lowest  bidder.  The  price  bid  was  so  favorable 
that  a  balance  remained  from  the  appropriation  after  the  completion  of  the  con- 
templated work,  and  the  Commission  apportioned  from  funds  available  an  ad- 
ditional amount  of  $5,000  for  the  surfacing  of  the  section  of  the  Mystic  Valley 
Parkway  Extension  from  Medford  Street  to  Mystic  Street,  Arlington.  This  road- 
way was  not  given  the  hard  surface  when  constructed  on  account  of  lack  of  funds, 
but  subgrade  was  shaped  and  oiled  for  temporary  use.  The  work  under  contract 
with  James  H.  Fannon  was  begun  June  28,  1922  and  was  completed  on  November 
6,  1922,  a  total  of  46,180  square  yards,  at  a  total  cost  of  $49,096.60. 

Nahant  Beach  Parkway.  — ■  Plans  and  specifications  for  the  construction  of  two 
shelters  have  been  prepared  by  the  Engineering  Department.  The  design  for  these 
shelters  varies  from  anything  previously  constructed  in  the  parks,  in  that  it  pro- 
vides for  a  division  of  the  area  into  compartments  with  glass  partitions,  giving 
shelter  from  whatever  direction  storms  might  come.  Bids  were  received  on  July 
27,  1922,  and  the  contract  was  awarded  to  Archdeacon  &  Sullivan,  lowest  bidder. 
The  work  was  begun  on  August  16,  1922  and  practically  completed  on  November 
30,  1922.     The  cost  has  been  $4,100  each,  a  total  of  $8,200. 

Old  Colony  Parkway.  —  The  Legislature  of  1922  made  an  additional  appropria- 
tion of  $280,000  to  provide  for  the  construction  of  the  permanent  Neponset  Bridge, 
for  which  bids  have  been  received  several  times  in  the  past  three  years,  but  always 
in  excess  of  the  appropriation.  Bids  were  again  received  on  June  22,  1922  as 
follows :  — 
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Aberthaw  Construction  Co, 
Central  Dredging  Co. 
Bay  State  Dredging  Co. 
Coleman  Bros.    . 
Holbrook  Cabot  &  Rollins 
Wm.  L.  Miller    . 
Geo.  M.  Bryne  . 
T.  Stuart  &  Sons  Co. 
H.  P.  Converse  &  Co. 
Crandall  Engineering  Co. 


$720 
697 
668 
659 
656 
655 
649 
638 
635 
599 


597  10 
567  00 
756  00 
880  00 
895  00 
454  00 
620  00 
005  00 
,259  00 
,150  00 


The  contract  was  awarded  to  the  lowest  bidder,  the  Crandall  Engineering  Co. 
Work  was  begun  Juby  7,  1922  and  is  now  in  progress.  The  time  set  for  the  com- 
pletion of  the  work  is  December  31,  1923. 

West  Roxbury  Parkway.  —  Of  the  appropriation  of  $75,000  made  by  the  1920 
Legislature  for  the  construction  of  the  parkway  from  Anawan  Avenue  to  Centre 
Street,  including  the  bridge  over  the  railroad  a  balance  of  $19,433.90  remained. 
The  1922  Legislature  authorized  the  expenditure  of  this  balance  for  the  construc- 
tion of  the  parkway  from  Centre  Street  to  Weld  Street,  a  distance  of  2,350  feet. 
Bids  were  received  for  the  work  on  September  21,  1922.  The  contract  was  awarded 
to  Coleman  Brothers,  and  work  was  begun  September  26,  1922  but  was  not  com- 
pleted on  account  of  winter  conditions  and  was  suspended  until  spring. 

Winthrop  Parkway.  —  Bids  were  again  received  for  the  construction  of  Winthrop 
Parkway  Maj'  18,  1922,  from  Ocean  Avenue,  Revere,  to  Sewall  Avenue,  Winthrop. 
This  work  includes  the  construction  of  a  granite  faced  sea  wall  2,371  feet  in  length, 
concrete  retaining  walls  and  the  parkway  road.  The  bids  received  were  as 
follows :  — • 


Crandall  Engineering  Co. 
Beacon  Construction  Co. 
T.  Stuart  &  Sons 
George  M.  Bryne 
Coleman  Bros.    . 
Forgione  &  Romano  Co. 
Rowe  Contracting  Co. 
A.  G.  Tomasello  &  Son 


$251, 
214, 
201 
193 
185 
173 
169 
159 


593  00 
574  50 
297  50 
850  00 
812  50 
031  00 
565  00 
627  50 


Contract  was  awarded  to  the  lowest  bidder,  A.  G.  Tomasello  &  Son.  Work  wras 
begun  May  29,  1922,  and  although  nearly  completed,  was  suspended  for  the  winter 
months.  The  sea  wall  and  retaining  wall  construction  is  completed,  and  filling 
and  grading  made,  and  a  portion  of  the  northerly  end  surfaced.  It  was  deemed 
inadvisable  to  surface  and  build  granolithic  walks  along  the  portion  where  deep 
fill  was  necessary  back  of  the  sea  wall,  as  the  settlement  had  not  wholly  taken 
place.  This  work  has  been  suspended  until  spring,  when  it  is  expected  to  be  com- 
pleted by  May  30,  1923. 

Reservations. 

Bunker  Hill  Reservation.  —  Further  work  has  been  done  for  the  improvement 
of  the  grounds  around  Bunker  Hill  Monument,  consisting  of  grading  and  loaming 
the  banks  and  grassed  areas,  the  cleaning,  repairing  and  painting  of  the  fence, 
and  other  miscellaneous  work.  The  work  has  been  done  by  James  H.  Fannon, 
lowest  bidder,  at  a  total  cost  of  $6,612.19. 

Charles  River  Reservation  U.  D.  — ■  The  work  of  constructing  garage  and  sanitary 
building  near  the  Riverside  headquarters,  which  was  begun  on  November  15, 
1921  bv  the  contractors,  Archdeacon  &  Sullivan,  has  been  completed  at  a  total 
cost  of  $19,251.95. 

Plans  and  specifications  were  prepared  by  Desmond  &  Lord,  architects,  for  a 
refreshment  building  located  on  the  southerly  side  of  Commonwealth  Avenue, 
opposite  the  Riverside  headquarters.  The  contract  for  the  work  was  awarded  to 
A.  Piotti  Company,  lowest  bidder,  and  work  was  begun  on  March  14,  1922,  and 
was  completed  June  1,  1922  at  a  total  cost  of  $7,196.00. 

Two  boat  landings  have  been  constructed  near  the  Riverside  headquarters, 


14  METROPOLITAN  DISTRICT  COMMISSION.  [Jan. 

one  at  the  rear  of  the  sanitary  building  and  one  near  the  refreshment  building. 
Plans  and  specifications  were  prepared  by  this  department  and  the  work  was 
done  by  Frank  E.  Kneeland,  lowest  bidder,  one  at  a  cost  of  $927.00  and  one  at 
$660.00. 

At  Charles  River  Speedway  the  old  wooden  seats  near  the  finish  line  were  in 
poor  condition,  and  insufficient  to  accommodate  the  public  on  race  days.  They 
have  been  replaced  by  bleachers  of  reinforced  concrete  construction.  The  con- 
crete structure  is  200  feet  in  length,  consists  of  4  steps  or  seats  in  width  and  will 
accommodate  about  500  people.  The  work  was  done  by  the  Engineering  Service 
&  Construction  Company,  lowest  bidder,  and  was  completed  on  July  18,  1922  at 
a  total  cost  of  $2,442.07. 

Charles  River  Reservation  L.  B.  —  An  amended  bill  was  before  the  Legislature  of 
1922,  authorizing  and  directing  the  construction  of  certain  bridges  over  the  Charles 
River,  including  the  Cottage  Farm  Bridge,  allowing  changes  in  location  from  the 
present  sites  and  correcting  the  defect  in  the  previous  bill  in  relation  to  provisions 
for  damages  to  property  owners.  This  bill  was  rejected,  and  the  previous  act 
being  still  in  force,  the  location  of  the  bridges  were  to  be  at  or  near  their  present 
sites,  as  ordered  therein.  The  Commission  authorized  this  department  to  proceed 
under  the  original  act,  with  the  construction  of  a  temporary  bridge  to  be  used 
during  the  construction  of  the  new  Cottage  Farm  Bridge  on  the  present  site. 

Plans  and  specifications  were  prepared  by  this  department,  and  bids  were  re- 
ceived on  June  29,  1922,  the  lowest  bid  being  that  of  the  Bay  State  Dredging  & 
Contracting  Company,  $59,970.00.  The  temporary  bridge  was  to  be  located  at 
a  point  about  1,200  feet  below  the  present  bridge,  opposite  St.  Mary's  Street  in 
Boston.  This  location  eliminates  the  crossing  of  the  Grand  Junction  Railway 
with  the  temporary  bridge,  and  allows  its  construction  at  a  lower  level  than  the 
present  bridge. 

Before  a  contract  was  awarded  for  its  construction,  the  Commission  decided 
not  to  begin  any  part  of  the  work  for  the  construction  of  Cottage  Farm  Bridge 
until  plans  for  the  permanent  bridge  had  been  made  and  accepted,  and  license 
granted  by  the  War  Department  for  its  construction.  Therefore,  the  bids  for  the 
temporary  bridge  were  rejected. 

Surveys  and  studies  were  immediately  begun  for  the  design  for  the  permanent 
bridge,  and  in  consultation  with  the  architects,  Haven  and  Hoyt,  design  was 
submitted  and  approved  by  the  Commission  on  November  23,  1922.  The  plans 
to  accompany  petition  for  license  to  the  War  Department  are  in  progress. 

Hemlock  Gorge  Reservation.  —  Plans  and  specifications  for  the  construction  of 
the  sanitary  building  were  prepared  by  this  department.  The  work  was  done  by 
Archdeacon  &  Sullivan,  and  was  completed  on  August  2,  1922  at  a  total  cost  of 
$4,841.27. 

Middlesex  Fells  Reservation.  —  The  work  of  constructing  a  concrete  garage  and 
storage  shed  at  Pond  Street  headquarters,  service  yard,  which  was  begun  in 
November  1921  under  contract  with  S.  L.  Milton,  has  been  completed  and  occupied 
by  the  department  since  the  first  of  the  year. 

The  work  of  constructing  a  three  car  garage  at  police  station,  Forest  Street, 
Medford,  which  was  begun  in  November  1921  by  contractors,  Archdeacon  & 
Sullivan,  was  completed  about  December  15,  1921,  at  a  total  cost  of  $6,084.84. 

Nantasket  Beach  Reservation.  —  Plans  and  specifications  were  prepared  by  this 
department  for  the  construction  of  a  brick  garage  and  store  house,  to  be  located 
northerly  of  the  boiler  house.  The  design  corresponds  to  that  of  the  boiler  house 
and  laundry  building  which  it  adjoins.  Bids  were  received  March  16,  1922  and 
contract  was  awarded  to  S.  C.  Sperrv  &  Co.,  lowest  bidder.  Work  was  begun 
April  17,  1922  and  was  completed  June  30,  1922,  at  a  total  cost  of  $11,484.49. 

Plans  and  specifications  have  been  prepared  by  this  department  for  men's 
sanitary  building  to  be  located  south  of  the  steam  boat  wharf  entrance,  near  the 
New  York,  New  Haven  and  Hartford  Railroad  line.  The  building  is  designed  to 
conform  in  appearance  to  the  sanitary  building  constructed  about  five  years  ago. 
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Bids  were  received  on  September  28,  1922  and  contract  was  awarded  to  Archdeacon 
&  Sullivan,  lowest  bidder.  Work  was  begun  on  October  9,  1922  and  is  now  in 
progress. 

Quincy  Shore  Reservation.  —  The  work  of  furnishing  filling  material  for  repairs 
to  the  slopes  and  to  provide  for  the  future  widening  along  Quincy  Shore  Drive, 
which  was  awarded  to  the  Gerrish  Dredging  Company  in  November  1921,  was 
begun  on  December  15,  1921  and  was  completed  April  29,  1922.  Material  was 
provided  by  hydraulic  dredging  in  the  bay  along  the  shore  and  deposited  behind 
temporary  bulkheads  at  a  total  cost  of  $16,485.90.  Further  work  for  shore  pro- 
tection should  be  done  along  this  shore  in  the  form  of  concrete  bleachers,  which 
would  also  serve  as  seats  for  the  people  using  the  beach. 

Revere  Beach  Reservation.  —  Plans  and  specifications  have  been  prepared  by 
this  department  for  building  addition  to  the  Revere  Beach  Bath  House.  The 
building  is  to  be  about  245  feet  long  by  21  feet  wide,  is  to  be  of  brick  walls  with 
reinforced  concrete  floors  and  roof,  and  to  contain  bath  closets  and  steel  lockers. 
Bids  were  received  on  November  23,  1922  for  the  construction  of  the  bath-house 
addition,  but  on  account  of  the  fact  that  they  were  excessive  it  was  decided  to 
modify  the  plans  somewhat  to  reduce  the  expenditure,  if  possible,  at  this  time. 
The  revised  plans  are  now  in  progress,  and  it  is  expected  to  call  for  new  bids  about 
the  first  of  the  year. 

Drawbridges  and  Locks. 

The  work  of  maintenance  and  operation  of  drawbridges,  locks,  sluices  and  tide 
gates,  has  been  under  the  direction  of  this  department.  The  work  of  repairs  to 
all  bridges  under  the  care  and  control  of  this  Commission,  has  been  done  under 
the  direction  of  this  department,  the  most  important  of  which  were  repairs  and 
painting  at  Wellington  Bridge,  Saugus  River  Bridge,  Maiden  River  Bridge  and  the 
temporary  Neponset  Bridge. 

Twice  recently,  once  in  1921  and  once  in  September  1922,  the  large  gates  in 
the  ship  lock  at  Charles  River  Dam  have  failed  to  operate.  In  both  instances  it 
was  discovered  that  the  trucks  have  badly  disintegrated  from  corrosion,  and  it 
has  been  necessary  to  close  the  lock  for  a  period  of  about  ten  days  to  replace  the 
damaged  trucks  with  new  ones. 

Such  failures  at  the  lock  bring  to  our  attention  the  fact  that  it  has  been  in  opera- 
tion for  about  14  years,  and  it  is  to  be  expected  that  repairs  and  renewals  will  be 
required  from  time  to  time,  with  the  accompanying  interruption  to  navigation. 
Repairs  which  are  evident  at  the  present  time,  and  which  should  be  made  during 
the  next  year,  are  the  renewal  of  the  bearing  timbers  on  the  lock  gates,  new  sills 
in  masonry,  6  new  wheels  under  upper  gate,  new  track  rails,  painting  of  both  gates 
and  repairs  to  concrete  work.  Estimates  for  this  work  were  included  in  the  budget 
for  1923. 

Repairs  have  been  made  to  the  steam  line,  but  the  whole  line  must  be  renewed 
in  the  near  future.  The  operation  of  the  steam  plant  was  discontinued  from  May 
21,  1922  to  October  19,  1922.  During  this  time  repairs  were  made  to  the  boiler 
and  plant. 

The  drawbridge  has  been  resurfaced  with  oak  strips  on  edge  and  surfaced  with 
asphalt  and  sand. 

The  work  of  breaking  ice  in  channels  and  canals  at  Charles  River  was  done 
by  the  boat  owned  bv  the  Commonwealth.  The  boat  was  in  commission  from 
December  23, 1921  to  March  10, 1922,  and  the  work  cost  $4,612.38.  We  had  been 
notified  by  the  government  inspectors  that  the  boiler  in  the  tow  boat  "Hazel  Dell" 
would  not  pass  further  inspection.  As  the  boat  was  old,  it  was  not  advisable  to 
expend  the  cost  of  a  new  boiler;  therefore,  she  was  sold  and  work  of  breaking 
ice  for  the  season  of  1922  and  1923  has  been  let  by  contract  to  W.  S.  Rendle  &  Sons, 
who  are  to  furnish  boat  at  a  stated  rate  per  day. 

The  following  is  a  record  of  the  traffic  through  locks  and  drawbridges  during 
the  year :  — ■ 
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Charles  River  Dam  and  Locks. 
Number  of  openings 
Number  of  vessels   . 
Number  of  small  boats 
Lumber  (feet  B.  M.) 
Coal  (tons) 
Oil  (barrels)    . 
Sand  (tons)      . 
Gravel  (tons) 
Empty  barrels 
Rubble  stone  (tons) 
Granite  (tons) 
Miscellaneous  (tons) 

There  were  2,391  drawbridge  openings. 

The  small  boat  lock  was  opened  for  eight  days  only 

Number  of  openings  ......... 

Number  of  boats     .......... 


3,678 

3,855 

2,510 

3,590,834 

226,303 

471,472 

171,073 

103,335 

30,817 

10,915 

2,455 

1,030 


48 
49 


Cradock  Bridge  Lock. 


Number  of  openings 

Number  of  boats 

Number  of  boats  over  rollway 


449 

641 

58 


Number  of  openings 
Number  of  vessels   . 


Malden  River  Bridge. 


365 
590 


Number  of  openings 
Number  of  vessels   . 


Temporary  Neponset  Bridge. 


303 

385 


Number  of  openings 
Number  of  vessels   . 


Saugtjs  River  Bridge. 


258 
426 


Number  of  openings 
Number  of  vessels   . 


Wellington  Bridge. 


146 
177 


General. 

The  work  of  road  repairs  and  maintenance,  consisting  of  patching  and  surface 
treatments  with  bituminous  materials,  has  been  done  by  the  forces  of  the  various 
divisions,  under  the  supervision  and  direction  of  the  Engineering  Department. 
The  work  of  resurfacing  and  the  reconstruction  of  roadway  surface  has  generally 
been  done  by  contract  during  the  past  year,  instead  of  by  the  reservation  forces 
as  previously.  The  contract  method  was  adopted  on  account  of  difficulty  of  ob- 
taining sufficient  labor  under  civil  service  rules,  to  make  the  desired  progress 
with  the  work. 

All  bridges  under  the  care  and  control  of  the  Commission  have  been  inspected 
twice  during  the  year,  and  estimates  of  cost  of  repairs  included  in  the  budget. 

Respectfully  submitted , 

JOHN  R.  RABLIN, 

Chief  Engineer  &  Director  of  Park  Engineering. 
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REPORT    OF   THE    DIRECTOR   AND    CHIEF 
ENGINEER   OF  WATER  DIVISION. 


Hon.  James  A.  Bailey,  Commissioner,  Metropolitan  District  Commission. 

Sir:  —  I  respectfully  submit  the  following  report  of  the  construction  and 
maintenance  operations  of  the  Water  Division  for  the  calendar  year  1922. 

ORGANIZATION. 

The  organization  of  the  force  employed  in  connection  with  the  operation  of 
the  Division  has  been  substantially  the  same  as  in  1921  but  there  have  been  several 
changes  in  personnel. 

Benjamin  F.  Hancox,  who  had  been  employed  in  the  drafting  force  continuously 
since  1895,  and  for  the  past  sixteen  years  as  Head  Draftsman,  retired  July  1  on 
account  of  poor  health.  Frank  S.  Hart,  who  had  been  employed  in  the  Sudbury 
Section  continuously  since  1891  by  the  city  of  Boston  and  the  Commonwealth, 
and  for  the  past  three  years  as  Superintendent,  was  automatically  retired  August 
3,  and  November  9  Israel  Aubey  was  appointed  Superintendent  to  fill  the  vacancy. 
Arthur  E.  O'Neil,  Superintendent  of  Pumping  Stations  since  1906,  died  October 
23  and  October  26  Charles  P.  Stuart  was  appointed  Superintendent  to  fill  the 
vacancy. 

At  the  end  of  the  year  the  supervising,  engineering  and  clerical  employees  num- 
bered 42,  and  the  labor  force,  engaged  in  maintaining  and  operating  the  works 
and  doing  miscellaneous  construction  work,  numbered  295.  The  maximum  total 
force  employed  was  372  in  June. 

METROPOLITAN  WATER  DISTRICT  AND  WORKS. 

During  the  year  there  has  been  no  change  in  the  boundaries  of  the  Metropolitan 
Water  District  which  includes  19  municipalities  with  an  area  of  167  square  miles 
and  an  estimated  population  of  1,326,990.  The  water  works  lands  include  an 
area  of  about  19,000  acres,  of  which  about  2,200  acres  have  been  planted  with 
pine  trees.  The  works  include  9  storage  reservoirs  with  200  square  miles  of  trib- 
utary watershed,  storage  capacity  of  80,000,000,000  gallons  and  water  surface 
of  8,600  acres;  60  miles  of  aqueducts;  2  hydro-electric  power  stations  with  a 
capacity  of  7,000  horse  power;  16  miles  of  high  tension  power  transmission  fine; 
5  distribution  pumping  stations  with  a  combined  equipment  of  6,000  horse  power 
and  pumping  capacity  of  260,000,000  gallons  a  day;  12  distribution  reservoirs  with 
a  combined  capacity  of  2,400,000,000  gallons  and  131  miles  of  distribution  mains. 
The  consumption  of  water  from  these  works  during  the  year  was  43,532,488,000 
gallons,  equivalent  to  an  average  daily  consumption  of  119,267,100  gallons,  or  94 
gallons  per  capita. 

CONSTRUCTION. 

Pumping  Equipment,  Southern  High  Service. 

The  installation  of  the  new  cross  compound  pumping  engine  No.  16  at  Chestnut 
Hill  pumping  station  No.  1  by  the  Worthington  Pump  &  Machinery  Corporation 
had  progressed  so  that  the  engine  was  first  operated  January  16.     The  official 
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duty  trial  was  successfully  made  June  6,  under  a  head  of  150  feet,  the  duty  per- 
formed being  147,756,000  foot  pounds  per  1,000  pounds  of  dry  steam,  or  2,756,000 
foot  pounds  in  excess  of  the  contract  requirements,  and  on  the  following  day  the 
engine  was  successfully  tested  for  capacity,  pumping  at  a  rate  of  15,000,000  gallons 
a  day  under  a  head  of  190  feet. 

The  chain-driven  governor  on  this  engine  was  not  entirely  satisfactory,  and 
the  builder  has  substituted  a  gear  drive,  but  as  the  change  has  not  been  completed 
the  work  of  laying  the  iron  floor  and  painting  the  engine  has  not  been  undertaken. 

The  two  new  boilers  installed  in  1921  were  first  used  in  January,  1922,  and  in 
February  a  contract  was  made  with  Johns  Manville,  Incorporated,  to  insulate 
the  new  boilers,  smoke  flue  and  steam  piping  with  a  non-heat-conducting  covering 
containing  85  per  cent  magnesia.  New  cast-iron  blow-off  pipes  were  laid  and  about 
367  square  yards  of  the  old  brick  floor  was  replaced  with  concrete  in  the  boiler 
room  by  the  Water  Division  forces. 

In  May  the  boiler  inspector  reduced  the  allowable  steam  pressure  for  boiler  No. 
4  from  185  to  150  pounds  and  ordered  extensive  repairs.  Under  the  circumstances 
the  boiler  was  of  no  further  use  for  operating  the  station,  and  a  contract  was  made 
with  the  Coatesville  Boiler  Works  to  furnish  a  new  vertical  fire  tube  boiler  98 
inches  in  diameter  to  replace  it.  The  new  boiler  was  completed  and  shipped  from 
Coatesville,  Pennsylvania,  December  23  but  had  not  arrived  at  the  pumping 
station  at  the  end  of  the  year.  A  contract  for  the  removal  of  the  old  boiler  was 
made  with  Youlden,  Smith  &  Hopkins,  October  16,  and  the  work  was  completed 
November  15. 

In  connection  with  the  removal  of  boiler  No.  4  the  arrangement  of  the  steam 
mains  has  been  greatly  improved  so  that  there  are  now  duplicate  mains  through 
either  of  which  steam  can  be  furnished  from  any  of  the  boilers  to  any  of  the 
engines. 

The  erection  of  the  Underwood  coal  conveyor  was  completed  in  July  and  it  is 
a  very  satisfactory  and  economical  equipment. 

The  total  expenditure  for  the  additional  southern  high-service  machinery  to  the 
end  of  the  year  is  $154,340.31.  Obligations  under  current  contracts  amount  to 
$14,422.  The  installation  of  boiler  No.  22  and  rearrangement  of  flues  and  econo- 
mizer will  cost  several  thousand  dollars.  The  entire  work  will,  therefore,  be  com- 
pleted well  within  the  available  appropriation  of  $200,000. 

ARLINGTON  RESERVOIR. 

On  January  10  a  contract  was  made  with  Walsh's  Holyoke  Steam  Boiler  Works 
to  remove  and  dispose  of  the  old  standpipe  on  Arlington  Heights  and  to  erect  a 
new  steel  tank  on  the  same  site  on  an  enlarged  foundation  built  in  1921.  The 
old  tank  was  60  feet  in  height  and  40  feet  in  diameter  and  had  a  capacity  of  about 
564,000  gallons.  The  new  steel  tank  is  61  feet  3  inches  in  height  and  75  feet  in 
diameter  and  has  a  capacity  of  about  1,995,000  gallons.  The  bottom  of  the  tank 
is  made  of  plates  |  of  an  inch  in  thickness  and  the  side  plates  vary  in  thickness 
from  If  inches  in  the  lower  course  to  |  of  an  inch  in  the  seventh  and  eighth  courses 
at  the  top  of  the  tank.  The  work  of  removing  the  old  standpipe  was  begun  March 
27  and  was  completed  May  3.  The  work  of  erecting  the  new  tank  was  begun 
April  25  and  on  May  25  the  bottom  of  the  tank  was  lowered  on  to  a  bed  of  dry 
sand  and  cement  mixed  in  equal  parts  and  spread  evenly  over  the  top  of  the  con- 
crete foundation.  The  tank  was  filled  with  water  for  the  first  time  July  19,  but 
as  some  leakage  developed  it  was  drained  and  refilled  again  on  July  27  and  again 
on  August  22  because  of  additional  work  necessary  to  make  it  acceptable. 

The  work  of  cleaning  with  a  sandblast  and  painting  the  steel  tank  was  begun 
by  Maurice  M.  Devine  August  29  and  was  completed  November  18.  The  in- 
terior of  the  tank  was  painted  three  coats  and  the  exterior  two  coats  of  paint  made 
from  ingredients  furnished  by  the  Division.  The  16-inch  force  and  discharge 
main  connections  and  the  6-inch  blow-off  connection  with  the  tank  were  made  in 
July. 
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Bids  were  received  June  29  for  constructing  a  granite  masonry  tower  to  en- 
close the  steel  tank  but  as  the  lowest  bid,  which  amounted  to  $161,900,  exceeded 
the  amount  of  the  appropriation  remaining  available  by  842,000,  all  bids  were 
rejected  and  the  work  has  been  deferred  until  additional  funds  are  available. 

The  total  expenditure  for  the  Arlington  Reservoir  to  the  end  of  the  year  is 
$49,713.95.  Obligations  under  current  contracts  amount  to  $5,133.70,  leaving 
$120,152.35  available  for  the  masonry  tower. 

Northern  High-service  Pipe  Lines. 

In  connection  with  the  work  of  reinforcing  the  northern  high-service  pipe  lines 
in  Everett,  Maiden,  Medford  and  Somerville,  a  contract  was  made  February  20 
with  the  Warren  Foundry  &  Machine  Company  for  3,150  tons  of  20-inch,  24-inch 
and  30-inch  cast-iron  pipes,  and  with  the  United  States  Cast  Iron  Pipe  &  Foundry 
Company  for  50  tons  of  special  castings. 

June  20  a  contract  was  made  with  George  M.  Bryne  of  Winchester  for  laying 
the  20-inch  pipes  and  July  17  a  contract  was  made  with  Kelley  &  Sullivan  of 
Somerville  for  laying  the  24-inch  and  30-inch  pipes. 

The  30-inch  pipe  line  extends  for  a  distance  of  1,319  feet  in  a  southerly  direction 
from  the  existing  36-inch  main  in  Highland  Avenue  at  Elm  Street  in  Maiden  to 
Charles  Street,. and  from  this  point  the  24-inch  pipe  line  extends  for  a  distance  of 
10,522  feet  in  an  easterly  direction  to  Hancock  Street  at  Broadway  in  Everett, 
where  connection  was  made  with  the  existing  24-inch  main.  For  a  distance  of 
390  feet  in  Jackson  Street,  where  the  trench  was  excavated  in  soft  material,  the 
24-inch  pipes  are  supported  by  spruce  piling  and  for  a  distance  of  60  feet  at  the 
crossing  under  the  Saugus  Branch  of  the  Boston  &  Maine  Railroad  pipes  with 
spherical  joints  were  used,  which  are  more  flexible  than  the  regular  joints  and 
better  adapted  to  the  special  conditions  at  this  place.  Many  underground  struc- 
tures and  unusual  conditions  encountered  on  these  lines  made  the  work  difficult 
and  progress  slow,  and  pipe  laying  was  not  completed  until  December  31. 

The  20-inch  pipe  fine  extends  southerly  and  westerly  from  the  30-inch  line  in 
Highland  Avenue  at  Charles  Street  for  a  distance  of  14,155  feet  to  Winchester 
Street  at  Morton  Avenue  in  Medford  near  the  Somerville  boundary  line,  where 
it  was  connected  with  an  existing  16-inch  main.  For  a  distance  of  7,671  feet  the 
20-inch  main  is  located  in  private  ways  and  lands  where  easements  were  acquired 
for  the  purpose.  For  a  distance  of  48  feet  under  the  Medford  Branch  of  the  Boston 
&  Maine  Railroad  and  of  348  feet  under  the  Mystic  River  pipes  with  spherical 
joints  were  used  because  of  special  conditions,  and  for  a  distance  of  2,050  feet  in 
the  marshes  on  both  sides  of  the  Mystic  River  the  pipes  are  supported  on  spruce 
piling.  Where  the  pipes  were  laid  in  private  land  and  are  readily  accessible  the 
joints  were  made  with  joint  compound  instead  of  lead  for  a  total  length  of  6,960 
feet,  of  which  4,130  feet  were  laid  with  "Lead-hydro-tite"  and  2,830  feet  with 
"Metalium".  When  the  pipes  were  first  filled  with  water  under  pressure  these 
joints  leaked  considerably,  but  the  leakage  decreased  rapidly,  and  after  a  few 
days  was  less  than  one-third  of  the  original  amount,  and  it  continued  to  diminish 
for  some  time.  The  saving  by  using  the  joint  compounds  instead  of  lead  is 
$2,588.00.    All  pipe  laying  for  the  20-inch  line  was  completed  November  29. 

The  sum  of  $280,000  was  appropriated  for  these  pipe  lines,  of  which  $239,715.90 
has  been  expended.  Obligations  under  current  contracts  amount  to  $36,715.92 
leaving  a  few  thousand  dollars  which  will  be  required  for  land  damages  and  ad- 
ditional work. 

Pumping  Equipment,  Northern  High  Service. 

A  contract  was  made  with  the  Coatesville  Boiler  Works  July  24  for  furnishing 
a  vertical  fire  tube  boiler  9S  inches  in  diameter  and  24  feet  in  height  for  the  Spot 
Pond  pumping  station.  The  boiler  was  completed  and  shipped  from  Coatesville, 
Pennsylvania,  December  26  but  had  not  been  received  at  the  close  of  the  year. 
The  new  pumping  engine  has  not  yet  been  contracted  for. 
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Weston  Aqueduct  Supply  Mains. 

Further  plans  and  studies  have  been  made  for  the  proposed  Weston  Aqueduct 
Supply  Mains  from  Weston  to  Medford  for  reinforcing  the  northern  high-service 
supply,  but  no  construction  work  has  been  undertaken. 

MAINTENANCE. 

Precipitation  and  Yield  of  Watersheds. 

The  precipitation  on  all  the  watersheds  was  noticeably  above  normal  in  May 
and  June  and  below  normal  in  November.  The  total  for  the  year  was  49.86  inches 
or  more  than  9  per  cent  above  normal  on  the  Wachusett,  45.60  inches  or  more 
than  2  per  cent  above  normal  on  the  Sudbury  and  47.01  inches  or  more  than  4  per 
cent  above  normal  on  the  Cochituate  watershed. 

The  average  daily  yields  from  the  watersheds  in  million  gallons  per  day  per 
square  mile  was  1,321,000,  or  about  20  per  cent  above  normal,  from  the  Wachusett; 
980,000,  or  about  normal,  from  the  Sudbury  and  1,099,000,  or  about  18  per  cent 
above  normal,  from  the  Cochituate.  These  abundant  yields  filled  the  reservoirs 
early  in  April  and  it  was  necessary  to  waste  water  almost  continuously  until  late  in 
September.  „ 

Between  June  15  and  December  15  the  city  of  Worcester  discharged  492,300,000 
gallons  of  water  into  the  Wachusett  Reservoir  watershed  from  the  area  formerly 
tributary  to  the  reservoir  diverted  in  1911,  and  by  agreement  made  at  that  time 
the  city  will  be  paid  $2.00  a  million  gallons  for  this  water,  but  no  payment  will  be 
made  for  851,700,000  gallons  of  water  which  were  received  in  this  manner  from  the 
city  at  other  times  during  the  year,  as  the  Wachusett  Reservoir  filled  before  June 
15. 

Storage  Reservoirs. 

The  capacities  of  the  storage  reservoirs  of  the  Metropolitan  Water  Works,  the 
elevation  of  the  water  surfaces,  and  the  quantity  of  water  stored  in  each  reservoir 
at  the  beginning  and  at  the  end  of  the  year  are  shown  by  the  following  table:  — 


Eleva- 
tion1 

of 
High 

Water. 

Capacity 
(Gallons). 

Jan.  1,  1922. 

Jan.  1,  1923. 

Storage  Reservoirs. 

Eleva- 
tion1 

of 

Water 

Surface. 

Amount 

stored 

(Gallons). 

Eleva- 
tion1 

of 

Water 

Surface. 

Amount 

stored 

(Gallons). 

Cochituate  watershed:  — 

Lake  Cochituate2 
Sudbury  watershed:  — 

Sudbury  Reservoir 

Framingham  Reservoir  No.  1 

Framingham  Reservoir  No.  2 

Framingham  Reservoir  No.  3 

Ashland  Reservoir 

Hopkinton  Reservoir 

Whitehall  Reservoir 

Farm  Pond     .... 
Wachusett  watershed:  — 

Wachusett  Reservoir 

144.36 

260.00 
169.32 
177.87 
186.74 
225.21 
305.00 
337.91 
159.25 

395.00 

2,097,100,000 

7,253,500,000 

289,900,000 4 

529,900,000* 

1, 180,000,0004 

1,416,400,000 

1,520,900,000 

1,256,900,000 

167,500,000 

64,968,000,000 

143.04 

257.843 

167.79 

176.08 

184.67 

224.43 

304.10 

336.94 

159.03 

388.21 

1,785,700,000 

6,360,000,000 

220,000,000 

485,200,000 

1,032,700,000 

1,373,500,000 

1,464,600,000 

1,068,800,000 

155,700,000 

56,072,600,000 

142.79 

257.79 
166.00 
176.07 
185.09 
224.40 
304.04 
335.38 
158.98 

388.50 

1,727,500,000 

7,165,300,000 

149,500,000 

484,700,000 

1,066,200,000 

1,371,800,000 

1,460,900,000 

774,500,000 

153,000,000 

56,441,800,000 

Totals           .... 

- 

SO, 680, 100,000 

- 

70,018,800,000 

- 

70,795,200,000 

1  Elevation  in  feet  above  Boston  City  Base. 

2  Excluding  Dudley  Pond  which  was  abandoned  April  3,  1916. 


3  Below  Circular  Dam. 

4  To  top  of  fiashboards. 


The  diagram  on  page  21  shows  the  quantity  of  water  stored  in  the  Wachusett 
Reservoir  and  the  quantity  stored  in  all  the  storage  reservoirs  combined  during 
the  year. 
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The  table  and  diagram  show  the  total  storage  which  could  be  drained  from  the 
reservoirs.  Special  provisions  would  be  necessary,  however,  to  draw  about 
10,000,000,000  gallons  of  this  storage  for  consumption,  as  it  is  below  the  outlet 
channels  which  can  be  conveniently  used  for  regular  service. 


QUANTITY  OF  WATER  STORED  IN  THE  WACHUSETT  RESERVOIR 

AND  IN  ALL  THE  STORAGE  RESERVOIRS  COMBINED 

DURING   1922 

JAN.    FEB.     MAR.  APR.    MAY  JUN.    JUL.     AUG.   SEP.     OCT.     NOV.    DEC. 
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80.000 
78.000 
76.000 
74,000 
72.000 
70.000 
68.000 
66,000 
64.000 
62.000 
60.000 
58,000 
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Wachu8ftt  Reservoir. 

At  the  beginning  of  the  year  the  water  in  Wachusett  Reservoir  was  6.79 
feet  below  the  designed  high-water  line,  elevation  395,  and  there  were  over 
56,000,000,000  gallons  in  storage.  On  February  18  the  water  was  8.58  feet 
below  high-water  line,  the  lowest  stage  during  the  year.  On  March  5  the  water 
began  to  rise  rapidly  and  the  reservoir  filled  to  elevation  395  on  April  8,  and  by 
wasting  water  almost  continuously  the  reservoir  was  held  at  about  this  elevation 
until  September  22.  The  highest  stage  reached  was  396.24  on  July  10,  with  over 
66,600,000,000  gallons  in  storage.  At  the  close  of  the  year  the  water  was  at  ele- 
vation 388.50  and  there  was  over  56,400,000,000  gallons  in  storage. 

Nearly  15,000,000,000  gallons  of  water  were  wasted  from  the  reservoir  during 
the  year,  in  addition  to  597,400,000  gallons  discharged  into  the  Nashua  River 
in  accordance  with  the  provisions  of  section  14  of  chapter  92  of  the  General  Laws. 
The  maximum  rate  of  waste  from  the  reservoir  was  762,000,000  gallons  per  day 
on  May  6. 

On  January  17  the  Central  Building  Company  of  Worcester  completed  the 
work  of  facing  with  granite  the  crest  of  the  circular  concrete  dam  at  the  mouth 
of  the  Quinapoxet  River. 

Drift  material  was  removed  from  the  shore  of  the  reservoir  and  brush  and 
weeds  were  cut  and  burned  along  the  margins  of  the  reservoir,  adjacent  highways 
and  directly  tributary  brooks  and  rivers,  the  work  extending  over  a  distance  of 
about  68  miles. 

The  work  of  fencing  the  water  works  lands  was  continued  for  a  distance  of 
23,600  feet  in  Clinton,  West  Boylston  and  Sterling.  A  new  engine  was  installed 
in  the  patrol  boat  and  the  boat  was  thoroughly  overhauled  and  repainted. 

All  the  iron  and  wood  work  in  the  gate  and  storage  chambers  at  the  dam  and 
the  interior  and  exterior  woodwork  of  the  power  house  and  the  interior  woodwork 
of  the  garage  were  painted.  The  driveway  below  the  dam  was  resurfaced  and 
bound  with  two  coats  of  Tarvia  B.  Two  single  stick  flagpoles,  each  40  feet  in 
height  above  the  ground,  made  from  white  pine  trees  cut  on  water  works  land, 
were  erected  at  the  upper  entrance  to  the  dam.  There  was  set  out  on  the  grounds 
below  the  dam  263  hemlock,  240  arbor  vitse,  40  white  pine  and  50  white  hawthorn 
trees  3  to  10  feet  in  height. 

Considerable  work  was  done  in  connection  with  the  maintenance  of  houses, 
barns  and  out  buildings  located  on  water  works  lands.  Work  on  the  buildings 
located  on  the  hill  east  of  the  dam  in  Clinton  included  the  repairing  of  the  Beaven 
house,  which  was  partially  destroyed  by- fire  on  April  20,  the  painting  of  the  out- 
side of  the  Kramer  house,  barn  and  out  buildings  and  the  reshingling  of  roofs 
of  the  barn  and  outbuildings  at  the  Kramer  place,  and  of  the  store-house  and 
portions  of  the  carpenter  shop  and  other  buildings  at  the  Wilson  Street  yard. 
Work  on  the  buildings  located  in  Boylston  included  removal  of  the  barn  at  the 
Tucker  place  and  repairs  at  the  Kendall  house.  At  the  Cook  place  in  West  Boyls- 
ton the  house  and  carriage  shed  were  repaired  and  the  house,  barn  and  shed  were 
repainted  on  the  outside. 

Standing  grass  on  297  acres  of  water  works  lands  was  sold  at  auction  for  the 
sum  of  $1,349.75. 

Sudbury  Reservoir. 

The  flash-boards  were  placed  on  the  overflow  at  the  Sudbury  Dam  April  8  and 
were  removed  December  1.  On  account  of  a  sudden  yield  from  the  watershed 
on  three  occasions  137,900,000  gallons  of  water  overflowed  from  Sudbury  Reser- 
voir into  Framingham  Reservoir  No.  3  and  was  not  used  for  generating  electric 
energy. 

Extensive  alterations  and  repairs  were  made  in  the  department  house  located 
a  short  distance  below  the  dam.  The  sheet  iron  storehouse  and  other  ironwork 
about  the  grounds,  the  life  buoys  and  their  supports  and  fence  around  the  lightning 
arrester  chamber  were  painted. 
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Brush  and  weeds  were  mowed  along  the  shore  of  the  reservoir.  The  usual  care 
has  been  taken  of  the  reservoir  lands  and  grounds  and  structures  at  the  dam. 
Fifteen  tons  of  hay  were  obtained  from  the  land  below  the  dam. 

Framingham  Reservoir  No.  3. 

Framingham  Reservoir  No.  3  was  used  throughout  the  year  as  a  regulating 
reservoir  in  connection  with  the  operation  of  the  Sudbury  power  station  and  the 
Sudbury  Aqueduct.  For  this  service  it  was  necessary  to  keep  the  flash-boards 
on  the  overflow  at  the  dam  during  the  entire  year  and  to  allow  the  water  in  the 
reservoir  to  fluctuate  through  a  range  of  about  4£  feet.  The  lowest  stage  was 
elevation  182.35  in  January,  and  the  highest  stage  was  elevation  186.89  in  April. 
On  account  of  the  large  yield  of  the  watersheds  about  4,000,000,000  gallons  of  water 
was  allowed  to  overflow  from  the  reservoir  into  Framingham  Reservoir  No.  1  to 
be  wasted  down  the  Sudbury  River.  The  shore  of  the  reservoir  and  the  embank- 
ment, grounds  and  shrubs  at  the  dam  and  the  gate-house  were  given  the  usual 
attention.  Sprouts  and  brush  were  cut  in  the  lanes  along  the  property  lines  for  a 
width  of  5  feet. 

Framingham  Reservoirs  Nos.  1  and  2,  Ashland,  Hopkinton  and  Whitehall  Reservoirs. 

On  account  of  objectionable  color  no  water  was  drawn  for  water  supply  from 
the  southerly  portion  of  the  Sudbury  watershed,  including  an  area  of  about  47 
square  miles  tributary  to  Framingham  Reservoir  No.  1  and  including  Framingham 
Reservoir  No.  2,  Ashland,  Hopkinton  and  Whitehall  reservoirs.  The  entire  yield 
of  this  portion  of  the  watershed  was  wasted  into  the  Sudbury  River  below  the 
dam  at  Framingham  Reservoir  No.  1  and  the  elevations  of  the  water  in  the  various 
reservoirs  was  regulated  by  the  use  of  flash-boards  and  sluice  gates  to  provide 
for  freshets  or  moderate  yields,  as  required.  A  minimum  waste  of  1,500,000  gallons 
per  day  into  the  Sudbury  River  at  the  dam  of  Framingham  Reservoir  No.  1  was 
maintained  each  day,  as  required  by  chapter  177  of  the  Acts  of  1872. 

The  dams,  gate-houses  and  other  structures  and  the  grounds  and  waterworks 
lands  at  all  of  these  unused  reservoirs  have  received  the  necessary  attention,  and 
sprouts  and  brush  have  been  mowed  in  the  lanes  along  the  property  lines  for  a 
width  of  5  feet. 

At  the  foreman's  headquarters  at  Framingham  Reservoir  No.  1  the  new  garage 
has  been  completed,  a  hot  water  heater  was  installed  in  the  department  house 
occupied  by  the  foreman  and  electric  lights  were  installed  in  the  house,  barn  and 
garage. 

In  November  and  December  the  water  in  Framingham  Reservoir  No.  1  was 
drawn  down  below  elevation  162  and  14  joint  leaks  were  repaired  in  the  48-inch 
pipe  line  laid  across  the  reservoir  in  1878  between  Dam  No.  1  and  Dam  No.  3.  In 
connection  with  this  work  a  2|-inch  air  valve  was  installed  in  the  pipe  line  at  its 
upper  end  at  Dam  No.  3  and  one  was  also  installed  at  the  same  place  in  the  second 
48-inch  pipe  line  laid  in  1897.  As  a  result  the  capacity  of  both  lines  has  been 
noticeably  increased. 

At  Ashland  Reservoir  the  upper  courses  of  the  outside  brick  facing  of  the  gate- 
house were  relaid,  the  roof  and  gutters  were  repaired,  and  the  chimney  rebuilt 
above  the  roof.  The  roof  of  the  department  house  was  shingled  and  both  chimneys 
rebuilt  above  the  roof. 

At  Hopkinton  Reservoir  a  wire  fence  was  built  on  the  easterly  side  of  Cedar 
Street  for  a  distance  of  270  feet,  with  two  gates,  so  that  the  removal  of  gravel 
from  a  pit  on  water  works  land  could  be  properly  controlled.  Six  new  bounds 
were  set  on  the  west  side  of  the  street  to  mark  the  corners  of  the  water  works 
land. 

An  examination  of  the  old  wooden  bulkhead  and  sluice  gates  in  the  dam  at  the 
outlet  of  Whitehall  Reservoir  was  made  in  September  and  as  they  were  found 
to  be  unsafe  for  further  use  temporary  stop-planks  weie  put  in  the  screen  grooves 
in  the  upstream  face  of  the  dam  back  of  the  gates  and  water  was  drawn  from  the 
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reservoir  until  the  old  coffer-dam,  Located  aboul  1 10  feet  above  the  outlet  dam, 
was  exposed  above  the  water.  Stop-planks  were  then  put  in  the  sluiceway  of  the 
coffer-dam  so  that  the  elevation  of  the  water  in  the  reservoir  could  be  controlled 
at  the  coffer-dam  while  new  gates  are  being  installed  in  the  outlet  dam. 

Farm  Pond. 

The  water  in  Farm  Pond  varied  between  elevation  159  and  159.9  during  the 
year.  No  water  was  diverted  from  outside  sources  into  the  pond  and  no  water 
was  wasted  therefrom.  Under  rights  reserved  by  legislation  the  town  of  Fram- 
ingham  pumped  approximately  139,600,000  gallons  of  water  from  the  filter-galleries 
on  the  easterly  shore  of  the  pond  for  water  supply  and  the  Boston  &  Albany  Rail- 
road took  approximately  76,900,000  gallons  and  the  New  York,  New  Haven  & 
Hartford  Railroad  approximately  58,400,000  gallons  directly  from  the  pond  for  use 
in  locomotives.  No  water  is  used  from  the  pond  by  the  Metropolitan  Water 
District. 

Lake  Cochituate. 

The  water  in  Lake  Cochituate  was  kept  within  one  or  two  feet  of  high-water 
line  for  use  in  case  of  emergency,  but  no  water  was  required  from  this  source 
during  the  year.  The  lowest  stage  of  the  water  in  the  lake  was  elevation  142.59 
in  December,  and  the  highest  elevation  144.33  in  June.  Weeds  and  brush  were 
mowed  for  a  width  of  about  20  feet  along  the  Bannister  Brook  surface  water  drain 
for  a  distance  of  5,000  feet  and  along  Snake  Brook  for  a  distance  of  about  3,000 
feet.  Sediment  was  removed  from  the  surface  water  drain  and  appurtenant  catch 
basins  and  sedimentation  chamber.  Sprouts  and  brush  were  cut  for  a  width  of 
5  feet  and  burned  in  the  lanes  along  property  lines.  Painting  was  done  at  the 
gate-house,  outlet  dam,  shop  and  barn.  The  new  garage  at  the  foreman's  head- 
quarters was  completed,  a  cement  concrete  floor  was  laid  in  the  barn  cellar  and 
a  new  cesspool  was  dug  at  the  house  in  preparation  for  the  installation  of  a  bath- 
room. 

Aqueducts. 

Wachusett  Aqueduct. 

Water  was  drawn  from  the  Wachusett  Reservoir  through  the  Wachusett  Aque- 
duct on  296  days.  The  aqueduct  was  in  use  138  days,  7  hours  and  23  minutes 
and  37,430,800,000  gallons  of  water  was  drawn  from  the  reservoir,  equivalent 
to  102,550,000  gallons  per  day  for  the  entire  year.  With  the  exception  of  8,000,000 
gallons  by-passed  around  the  water  wheels  on  Sunday  October  8,  all  the  water 
was  used  to  generate  electric  energy  before  it  was  discharged  into  the  Wachusett 
Aqueduct. 

The  Westborough  State  Hospital  pumped  81,704,000  gallons  of  water  from  the 
aqueduct  at  the  terminal  chamber,  equivalent  to  an  average  of  224,000  gallons 
per  day. 

The  granolithic  top  of  the  Assabet  Bridge  was  repaired.  The  ironwork  at  all 
of  the  bridges  and  at  the  upper  and  lower  dams  on  the  open  channel  and  the  wood- 
work at  the  dams  was  cleaned  and  painted  and  the  masonry  was  repointed  at  the 
upper  dam. 

Wire  fences  were  erected  on  property  lines  to  replace  wooden  rail  fences  built 
in  1897  and  at  places  not  previously  fenced  for  a  distance  of  1,607  feet  at  a  cost 
of  32  cents  per  foot  exclusive  of  the  fence  posts  which  were  obtained  from  water 
division  land.  This  fence  cost  more  than  usual  because  the  work  was  done  in 
short  sections.  Two  of  the  ten  watering  places  for  cattle  along  the  open  channel 
were  rebuilt  so  that  the  water  would  be  filtered  as  it  enters  the  channel. 

About  8  acres  of  land  near  the  terminal  chamber  was  regraded  and  sown  with 
grass  seed,  and  brush,  grass  and  weeds  were  mowed  and  disposed  of  for  a  distance 
of  10  miles  along  the  aqueduct  at  a  cost  of  about  $208  a  mile. 
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Sudbury  Aqueduct. 

Water  was  drawn  from  Framingham  Reservoir  No.  3  through  the  Sudbury 
Aqueduct  continuously  during  the  year.  Of  the  26,479,500,000  gallons  of  water 
drawn  from  the  reservoir  about  282,100,000  gallons  were  pumped  from  the  aque- 
duct by  the  town  of  Framingham  to  supplement  the  supply  from  the  filter-gal- 
leries at  Farm  Pond,  and  26,197,400,000  gallons,  equivalent  to  an  average  of 
71,773,700  gallons  per  day,  were  discharged  into  Chestnut  Hill  Reservoir. 

The  old  wooden  building  near  Leland  Street  in  Sherborn,  used  as  a  gaging 
chamber,  was  replaced  by  a  new  brick  building  with  granite  trimmings  at  a  cost 
of  $2,367.00  exclusive  of  the  granite  trimmings  which  were  cut  by  regular  em- 
ployees from  stones  removed  some  years  ago  from  the  old  dam  at  Lake  Cochituate. 

The  usual  work  has  been  done  cutting  and  disposing  of  brush,  grass  and  weeds 
and  painting  ironwork,  cleaning  culverts,  repairing  fences  and  caring  for  the  aque- 
duct lands  and  structures. 

Weston  Aqueduct. 

Water  was  drawn  from  the  Sudbury  Reservoir  into  the  Weston  Aqueduct  on 
304  days.  The  aqueduct  was  in  use  for  171  days,  23  hours  and  6  minutes.  Of 
the  16,282,200,000  gallons  drawn  from  the  reservoir  15,631,400,000  gallons,  equiva- 
lent to  an  average  of  42,825,750  gallons  a  day,  were  delivered  into  the  Weston 
Reservoir  and  650,800,000  gallons  were  diverted  at  the  head-house  into  Framing- 
ham Reservoir  No.  3  after  being  used  for  generating  electric  energy. 

All  of  the  ironwork  in  the  head-house,  gaging  and  siphon  chambers,  the  man- 
hole ladders  and  covers  were  painted. 

The  department  house  at  Nobscot,  occupied  by  one  of  the  employees,  which 
was  partially  destroyed  by  fire  during  the  absence  of  the  family  September  2,  was 
repaired  and  painted  and  wired  for  electric  service. 

Grass,  brush  and  weeds  on  aqueduct  land  were  cut  and  disposed  of.  Sediment 
was  removed  from  culverts  and  they  were  kept  free  from  ice  and  snow  during  the 
winter.  The  fences  were  repaired  where  necessary.  In  connection  with  the  work 
of  repairing  fences  350  fence  posts  were  renewed. 

Cochituate  Aqueduct. 

The  Cochituate  Aqueduct  was  kept  ready  for  use  in  case  of  emergency,  but 
was  not  required  during  the  year.  The  ironwork  at  pipe  chambers,  waste-weirs 
and  manholes  was  painted.  Grass,  brush  and  weeds  were  cut  on  the  aqueduct 
lands  and  disposed  of  and  the  culverts  were  kept  open. 

Protection  of  Water  Supply. 

A  sanitary  inspector,  two  watershed  inspectors  and  three  watchmen  were  em- 
ployed throughout  the  year  to  inspect  the  condition  of  premises  on  the  watersheds 
and  ice  cutting  operations,  and  to  prevent  pollution  of  the  water  in  the  reser- 
voirs. The  filters  at  Sterling,  Sterling  Junction,  West  Boylston,  Marlborough  and 
Natick  have  been  operated  throughout  the  year  to  prevent  pollution  of  the  water 
supply  at  these  places.  During  large  flows  of  surface  water  in  excess  of  the  ca- 
pacity of  the  filters  at  Sterling,  Marlborough  and  Natick,  the  water  was  sterilized 
with  calcium  hypochlorite  before  it  entered  the  reservoirs. 

A  power  saw  is  now  used  for  cutting  ice  on  Sudbury  Reservoir  and  the  use  of 
horses  for  tins  work  is  no  longer  permitted. 

Extensive  repairs  were  begun  in  September  at  the  pumping  station  at  Pegan 
niters  at  Lake  Cochituate,  as  the  machinery  had  been  in  regular  service  since 
it  was  installed  in  1903  and  was  in  poor  condition.  Both  of  the  engines  were 
thoroughly  overhauled  and  repaired  at  the  machine  shop  at  Chestnut  Hill  pumping 
station.  The  8-inch  centrifugal  pump  on  Unit  No.  1  was  replaced  with  a  10-inch 
pump.    A  new  condenser  air  pump  and  new  boiler  feed  pump  were  installed,  and  a 
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500  watt  electric  lighting  set  and  two  new  vertical  fire  tube  boilers  54  inches  in 
diameter  were  ordered  but  had  not  been  received  at  the  close  of  the  year. 

The  swamp  drainage  ditches  with  an  aggregate  length  of  36.78  miles  were  given 
the  usual  attention.  Brush  and  weeds  were  cut  for  a  width  of  10  to  20  feet  along 
both  banks.  Sediment  was  removed  from  the  ditches,  culverts  and  watering 
places  and  repairs  were  made  where  necessary. 

A  parcel  of  cut  over  woodland  adjacent  to  Big  Crane  Swamp  in  Westborough, 
containing  14.35  acres,  was  purchased  of  Romeo  E.  Allen  and  762  feet  of  wire 
fence  was  constructed  on  the  new  boundary  line  for  the  protection  of  the  water 
supply. 

Clinton  Sewage  Disposal  Works. 

Works  for  disposing  of  the  sewage  of  the  town  of  Clinton  were  operated  as  re- 
quired by  chapter  557  of  the  Acts  of  1898. 

On  May  6  to  11,  June  20  to  24  and  July  4  to  7,  inclusive,  the  flow  in  the  in- 
tercepting sewer  exceeded  the  capacity  of  the  pump  and  overflowed  into  the 
Nashua  River,  but  as  it  was  diluted  with  a  large  quantity  of  water  wasting  from 
the  Wachusett  Reservoir  the  conditions  were  not  objectionable.  On  the  remaining 
350  days  the  pumpage  averaged  1,611,000  gallons  per  day.  The  cost  of  operating 
the  pumping  station  was  $3,651.17  or  at  the  rate  of  $6.48  per  million  gallons  and 
13.2  cents  per  million  foot  gallons.  On  December  12  the  pump  was  fitted  with  a 
new  type  open  impeller  which  operates  satisfactorily  without  a  second  screening  of 
the  sewage  which  was  necessary  with  the  old  impeller. 

On  account  of  the  large  volume  of  sewage  and  the  poor  condition  of  the  filters 
it  was  necessary  from  March  8  to  May  5  and  November  29  to  December  20,  in- 
clusive, to  dispose  of  the  sewage  by  irrigation  on  water  works  land  adjacent  to 
the  filter-beds.  The  clogged  filtering  material  was  removed  from  three  of  the 
one-acre  beds  to  a  depth  of  7  or  8  inches  and  their  capacity  was  materially  in- 
creased. The  total  cost  of  operating  the  filters  was  $9,058.44  or  at  the  rate  of 
$16.07  per  million  gallons  filtered. 

Forestry. 

About  16,600  white  pine  and  4.000  red  pine  seedlings  were  planted  on  9  acres 
of  the  Wachusett  Reservoir  land  at  the  mouth  of  the  Quinapoxet  River  and  for 
replacing  seedlings  that  had  died  in  previous  plantings.  Five  hundred  white 
pine  seedlings  were  planted  at  Sudbury  Reservoir  to  replace  trees  destroyed  by 
fires.  As  usual  considerable  work  was  done  in  protecting  the  plantings  from  the 
pine-tree  weevil  and  in  spraying  trees  on  selected  areas  and  destroying  egg  clusters 
to  protect  the  trees  from  gypsy  and  browntail  moths.  The  amount  expended 
in  protecting  the  trees  and  plantings  from  insects  was  $6,506  and  the  total  ex- 
penditures for  forestry  amount  to  $32,093.75. 

Hydro-electric  Service. 

During  the  year  15,327,768  kilowatt  hours  of  electric  energy  were  delivered 
from  the  hydro-electric  stations  operated  by  the  water  drawn  from  the  Wachusett 
and  Sudbury  reservoirs.  The  total  value  of  this  energy  at  contract  prices,  in- 
cluding rentals  of  $139  for  transmission  line  locations,  is  $85,896.56.  The  total 
expense  charged  to  operation  of  both  stations  and  transmission  lines  is  $57,438.96, 
leaving  a  profit  from  the  operation  of  the  stations  of  $28,457.60,  equivalent  to 
$1,857  per  thousand  kilowatt  hours.  Of  the  total  energy  delivered  from  both 
stations  this  year,  2,003,702  kilowatt  hours  of  energy,  for  which  $10,967  was  re- 
ceived, were  generated  with  water  wasted  from  the  reservoirs  and  not  required 
for  water  supply. 
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Wachusett  Service. 

The  work  of  installing  modern  open  system  governing  equipment,  which  was 
in  progress  at  the  close  of  last  year,  has  been  completed.  The  top  half  of  the 
original  scroll  case  on  turbine  No.  1  was  replaced  with  a  new  and  thicker  casting. 

The  chestnut  poles  on  the  single  circuit  66,000-volt  transmission  line,  which 
extends  for  a  distance  of  about  16  miles  from  the  Wachusett  to  the  Sudbury  power 
stations,  were  all  examined  at  the  ground  line.  It  was*  found  necessary  to  remove 
the  decayed  wood  to  a  depth  of  from  one-half  an  inch  to  an  inch  from  the  butts 
of  78  per  cent  of  the  poles.  The  newly  exposed  surface  was  treated  with  a  prepara- 
tion of  creosote.  One  hundred  two  of  the  chestnut  poles  and  the  14  steel  towers 
were  repainted  with  one  coat  of  bronze  green  paint. 

The  double  circuit  13,800-volt  line,  between  the  lightning  arrester  station  and 
the  New  England  Power  Company's  lines,  which  was  repaired  temporarily  after 
the  ice  storm  of  November,  1921,  was  entirely  rebuilt  for  a  distance  of  about  600 
feet  under  a  contract  with  the  New  England  Power  Company,  without  interfering 
with  the  regular  service. 

An  electric  steam  generator,  manufactured  by  the  Electric  Furnace  Construction 
Company  of  Philadelphia,  with  a  capacity  of  60  kilowatts,  was  installed  for  use  in 
heating  the  station  and  offices  in  place  of  the  Gurney  steam  boiler.  The  use  of 
coal  for  heating  purposes  has  now  been  dispensed  with  and  a  noticeable  saving 
has  been  made  in  the  annual  cost  of  heating. 

The  Wachusett  power  station  was  operated  on  294  days.  The  statistics  for  the 
year  1922  are  as  follows:  — 

Total  energy  developed  (kilowatt  hours)  .  .  .  .  .  .  .       9,553,200 

Energy  used  at  power  station  (kilowatt  hours)  ......  24,347 

Available  energy  (kilowatt  hours)     ........       9,528,853 

Water  used  (gallons) 45,169,700,000 

Average  head  (feet)       .          .          .          .          .          .          .          .          .          .  .               96 . 1 

Energy  developed  per  million  foot  gallons  (kilowatt  hours)          .          ..         ..  .             2.201 

Efficiency  of  station  (per  cent)        .          .          .          .          .          .          .          .  .               70 . 0 

Credits : 

Energy   sold    New   England    Power    Company    and    Edison 
Electric  Illuminating  Company,  9,326,272  kilowatt  hours 

at  $0.0053     .  .  . $49,429  24 

Deduction  of  2  per  cent  as  provided  in  contract,   186,525 

kilowatt  hours  at  $0.0053 988  58 


$48,440  66 


Energy  furnished  Clinton  sewerage  pumping  station,  202,581 

kilowatt  hours  at  $0.0053 1,073  68 

Rental,  transmission  line  location         .....  139  00 


$49,653  34 


Charges: 

Superintendence $2,039  74 

Labor,  operating  station     .......  11,271  00 

Repairs  and  supplies: 

Power  station $9,525  16 

Transmission  line  .....  1,867  63 

11,392  79 


$24,703  53 

Taxes 3,800  00 

Administration,     general     supervision,    interest     and     sinking 

fund 10,019  16 


38,522  69 

Profit $11,130  65 

Cost  of  available  energy  per  thousand  kilowatt  hours        .....  $4,043 


28  METROPOLITAN  DISTRICT  COMMISSION.  [Jan. 


Sudbury  Service. 

The  hydro-electric  station  at  the  Sudbury  Dam  in  Southborough  was  operated 
on  304  days;  84  with  3  shifts  and  220  with  2  8-hour  shifts. 

The  slip  rings  on  units  Nos.  1  and  2  were  resurfaced  by  the  Lundin  Electric 
Company  in  August. 

Statistics  for  the  year  1922  are  as  follows:  — 

Total  energy  developed  (kilowatt  hours)  .......       5,808,430 

Energy  used  at  power  station  (kilowatt  hours)         -.  .  .  .  .  9,515 


Available  energy  (kilowatt  hours)     ........       5,798,915 

Framingham  Reservoir  No.  3  service: 

Water  used  (gallons) 28,657,200,000 

Average  head  (feet)  .          .          .          .          .          .          .          .          .          .  .             65.79 

Weston  Aqueduct  service: 

Water  used  (gallons) 15,631,400,000 

Average  head  (feet)  ........  .             40.87 

Energy  developed  per  million  foot  gallons  (kilowatt  hours)         ....  2.301 

Efficiency  of  station  (per  cent)        .          .          .          .          .          .          .          .  .               73 . 3 

Credits: 

Energy   sold   Edison   Electric   Illuminating   Company   of   Boston,   5,798,915 

kilowatt  hours  at  $0.00625 $36,243  22 

Charges: 

Superintendence         .  .          .          .          .          .          .          .  $1,212  88 

Labor,  operating  station  .......  10,669  97 

Repairs  and  supplies  ......  560  42 


$12,443  27 

Taxes .  1,432  20 

Administration,     general     supervision,     interest     and    sinking 

fund 5,040  80 


18,916  27 


Profit - $17,326  95 

Coat  of  available  energy  per  thousand  kilowatt  hours        .  .  .  .  .  $3 .  262 

Distribution  Pumping  Stations. 

The  total  pumpage  at  the  five  distribution  pumping  stations  during  1922  was 
30,471,400,000  gallons;  1,042,890,000  gallons  or  3.54  per  cent  more  than  in  1921. 
About  69  per  cent  of  the  water  supplied  in  the  Metropolitan  Water  District  in 
1922  was  pumped  for  the  northern  high  and  extra  high  services  and  the  southern 
low  and  high  services,  and  0.73  per  cent  was  repumped  for  the  southern  extra  high 
service.  The  cost  of  operating  all  of  the  pumping  stations  for  the  year  1922  was 
$220,448.96. 

At  the  beginning  of  the  year  there  were  2,515  net  tons  of  bituminous  coal  and 
655  net  tons  of  anthracite  screenings  on  hand  at  the  pumping  stations.  During 
the  year  7,688  net  tons  of  bituminous  coal  and  1,464  net  tons  of  anthracite  screen- 
ings were  received.  At  the  close  of  the  year  1,356  net  tons  of  bituminous  coal 
and  317  net  tons  of  anthracite  screenings  were  on  hand  at  the  pumping  stations. 

At  Chestnut  Hill  station  No.  1  the  new  Snow  cross  compound  pumping  engine, 
No.  16,  and  new  vertical  fire  tube  boilers,  Nos.  20  and  21,  were  put  into  service 
in  January.  A  Perfection  grate  was  installed  in  boiler  No.  12,  a  new  platform 
scale  for  weighing  the  coal  used  was  installed  in  the  coal  room  and  the  old  scale 
was  removed  to  the  boiler  room  for  weighing  ashes  and  materials  received.  A  new 
concrete  floor  was  laid  in  front  of  the  coal  bins  and  the  new  coal  conveyor  was  put 
into  service  in  July  and  the  old  coal  hoist  was  removed  late  in  the  year.  The 
electric  lighting  unit  was  relocated  in  the  engine  room  basement,  in  the  rear  of 
engine  No.  16,  and  the  old  temporary  wooden  building  in  the  rear  of  the  boiler 
room,  in  which  it  was  formerly  located,  was  removed.    Guards  were  installed  at 
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fly-wheel  hubs  and  on  top  of  cylinders  at  engine  Xo.  4  and  at  light  wells  in  the 
engine  room  floor  and  general  repairs  were  made  on  engines  Nos.  1,  3  and  4. 

At  Chestnut  Hill  station  No.  2  a  new  waste  washing  machine  and  a  Westing- 
house  air  compressor  were  installed.  Six  stay  bolts  were  replaced  in  boiler  No.  6 
and  26  in  boiler  No.  15.  Railings  for  platforms  on  top  of  the  cylinders  and  guards 
for  fly-wheel  hubs  were  installed  on  engines  Nos.  5,  6  and  7  and  No.  12,  and  general 
repairs  were  made  on  these  engines.  A  Weston  radial  drill  was  installed  in  the 
machine  shop  in  November. 

At  Spot  Pond  station  extensive  repairs  were  made  on  engine  No.  9  between 
April  12  and  May  15.  During  this  period  it  was  necessary  to  operate  engine  No.  8 
24  hours  a  day.  A  40  horse  power  Whitlock  feed  water  heater  was  installed  on  the 
boiler  feed  line  in  March. 

At  Arlington  station  continuous  operation  was  necessary  from  March  24  to 
November  11  while  the  old  standpipe  on  Arlington  Heights  was  being  removed 
and  the  new  standpipe  was  being  built.  This  made  it  necessary  to  employ  a  fireman 
on  the  last  watch  during  this  period.  General  repairs  were  made  on  the  boilers 
and  engines  as  required. 

At  Hyde  Park  station  continuous  operation  was  necessary  from  October  9  to 
December  18  while  the  steel  tank  at  Bellevue  Reservoir  was  being  repainted,  and 
this  required  an  extra  man  on  the  second  and  third  watches.  The  engines  and 
boilers  at  this  station  have  been  given  the  necessary  attention  to  keep  them  in 
good  repair. 

The  station  duties  based  on  plunger  displacement  and  with  no  allowance  for 
steam  used  for  heating  and  lighting  have  averaged  as  follows:  — 

Chestnut  Hill  station  No.  1,  76,725,000  foot  pounds  per  100  pounds  of  mixed  coal  aver- 
aging 14,400  British  thermal  units  per  pound. 

Chestnut  Hill  station  No.  2,  133,006,000  foot  pounds  per  100  pounds  of  mixed  coal 
averaging  14,400  British  thermal  units  per  pound. 

Spot  Pond  station,  106,904,000  foot  pounds  per  100  pounds  of  mixed  coal  averaging 
13,900  British  thermal  units  per  pound. 

Arlington  station,  54,084,000  foot  pounds  per  100  pounds  of  mixed  coal  averaging 
13,900  British  thermal  units  per  pound. 

Hyde  Park  station,  48,853,000  foot  pounds  per  100  pounds  of  mixed  coal  averaging 
13,500  British  thermal  units  per  pound. 

Distribution  Reservoirs. 

The  locations,  elevations  and  capacities  of  the  distribution  reservoirs  of  the 
Metropolitan  Water  Works  are  shown  by  the  following  table :  — 


Distribution  Reservoirs  and  Locations. 

Elevation  of 
High  Water. » 

Capacity  in 
Gallons. 

Low  Service: 

Spot  Pond,  Stoneham  and  Medford 

Chestnut  Hill  Reservoir,  Brighton  district  of  Boston        .... 
Weston  Reservoir,  Weston           ......... 

Northern  High  Service: 

Bear  Hill  Reservoir,  Stoneham           ........ 

Northern  Extra  High  Service: 

Southern  High  Service: 

Forbes  Hill  Standpipe,  Quincy 

Southern  Extra  High  Service: 
Bellevue  Reservoir  steel  tank,  West  Roxbury  district  of  Boston 

163.00 
134.00 
200.00 
157.00 

271.00 
300.00 

442.50 

251.00 
264.50 
192.00 
251.00 

375.00 

1,791,700,000 

300,000,000 

200,000,000 

26,200,000 

41,400,000 
2,450,000 

2,000,000 

15,500,000 

13,500,000 

5,100,000 

330,000 

2,500,000 

Total 

<— 

- 

2,400,680,000 

1  Elevation  in  feet  above  Boston  City  Base. 
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By  arrangement  with  the  city  of  Chelsea  a  portion  of  the  maintenance  of  its 
reservoir  on  Powder  Horn  Hill  is  assumed  by  the  Metropolitan  Water  Works, 
and  the  reservoir  is  used  when  necessary  in  connection  with  the  northern  high- 
service  supply.  The  reservoir  has  a  capacity  of  1,000,000  gallons  with  high-water 
line  at  elevation  196.6.  The  reservoir  was  in  service  from  January  1  to  April  12, 
inclusive,  and  from  December  13  to  31,  inclusive,  and  when  not  in  service  was  kept 
full  of  water  for  emergency  use. 

By  arrangement  with  the  city  of  Maiden  its  standpipe  on  Waitt's  Mount,  with 
a  capacity  of  1,120,000  gallons  to  high-water  line  at  elevation  250,  is  maintained 
by  the  Division,  and  during  the  year  has  been  kept  full  of  water  for  use  in  case  of 
emergency.  Between  September  18  and  November  3  the  slate  roof  was  repaired 
and  the  outside  of  the  tank  was  painted  at  a  cost  of  $1,037.56. 

The  old  standpipe  on  Arlington  Heights  was  kept  in  service  until  March  25. 
The  work  of  removing  the  standpipe  and  replacing  it  with  a  larger  steel  tank, 
more  than  3^  times  the  capacity  of  the  old  standpipe,  was  begun  on  March  27  and 
completed  November  18. 

The  steel  tank  on  Bellevue  Hill  in  West  Roxbury  was  drained  October  9  and 
the  tank  and  steel  roof  of  the  tower  were  repainted.  Three  coats  were  applied  on 
the  inside  of  the  tank,  and  one  coat  was  applied  on  the  outside  of  the  tank  and 
steel  roof  by  George  E.  Babcock  of  Medford,  who  completed  the  work  on  December 
12.  The  tank  was  filled  and  put  into  service  again  on  December  18.  By  arrange- 
ment with  the  town  of  Brookline  its  high  sendee  tank,  which  is  about  the  same 
elevation  as  the  Bellevue  tank,  was  used  as  a  regulator  for  the  southern  extra  high 
service  pumping  while  the  work  was  in  progress.  The  ironwork  of  the  masonry 
tower  was  painted  by  the  regular  employees  of  the  Division  in  June. 

In  accordance  with  a  vote  of  the  Commission  the  Bellevue  tower  was  opened  to 
the  public,  under  the  supervision  of  the  Park  Division  police,  on  June  17  and  has 
since  been  open  on  Sundays  and  holidays  between  the  hours  of  2  p.m.  and  sunset. 

The  steel  tank  on  Forbes  Hill  in  Quincy  was  drained  October  19,  and  the  in- 
terior and  exterior  surface  of  the  tank  and  the  woodwork  and  ironwork  of  the 
masonry  tower  were  repainted  by  the  W.  L.  Waples  Company  of  Boston.  The 
inside  of  the  tank  was  given  three  coats  of  paint.  The  outside  of  the  tank  was 
touched  up  in  places  and  given  one  coat  of  paint,  and  the  woodwork  and  iron- 
work of  the  tower  were  given  two  coats  of  paint.  The  lower  end  of  the  12-inch 
drain  from  the  Forbes  Hill  Reservoir  and  standpipe  was  removed  from  private 
land  where  it  was  originally  laid  and  now  discharges  into  the  roadway.  The 
chimney  of  the  gate-house  at  Fisher  Hill  Reservoir  was  struck  by  lightning  June 
9  and  considerably  damaged. 

The  lands,  trees,  shrubs  and  structures  at  all  of  the  Distribution  reservoirs 
have  received  the  necessary  attention  and  the  sluice  gates  and  screens  have  been 
operated  as  required. 

Distribution  Buildings  and  Grounds. 

In  May  flagpoles  were  installed  in  the  lawn  in  front  of  the  garage  at  Chestnut 
Hill  Reservoir  and  in  front  of  the  pumping  station  at  Spot  Pond.  Both  poles 
consist  of  mainmast,  cross  trees  and  topmast,  making  a  total  height  above  the 
ground  of  85|  feet  at  Chestnut  Hill  Reservoir  and  71  feet  at  Spot  Pond. 

The  sidetrack  at  Chestnut  Hill  pipe  yard  and  pumping  stations  was  repaired  by 
C.  W.  Dolloff  &  Co.  between  October  16  and  November  6  at  a  cost  of  $3,972.88. 
Unsound  ties  were  replaced  with  new  ties  cut  on  water  works  lands  in  the  Wachu- 
sett  Section  and  the  old  60  pound  rails  were  replaced  with  new  90  pound  rails 
furnished  by  the  Boston  &  Albany  Railroad. 

The  exterior  ironwork  and  woodwork  of  Chestnut  Hill  pumping  station  No.  1 
was  painted  by  the  regular  Water  Division  employees  and  at  Chestnut  Hill  pump- 
ing station  No.  2  the  garage  and  the  buildings  and  derrick  at  the  pipe  yard  were 
painted  by  George  E.  Babcock  of  Medford,  and  the  exterior  ironwork  and  wood- 
work of  the  Spot  Pond,  Arlington  and  Hyde  Park  stations  by  A.  C.  Dunbar  of 
Hyde  Park. 


POPULATION  ,   CONSUMPTION    OF    WATER    and  p£R   CENT    OF   SERVICES    METERED 

IN    THE 

METROPOLITAN      WATER    DISTRICT 
AS    SUPPLIED   IN  1922 

FROM    1890  TO  1922 


1916  1918         1920        I9ZZ         1924 

Note:   Estimated    population   and    consumption    per  capita  given   on  diagram  published  in    annual   reports    1916   to  1919 
inclusive    have     been    revised     and    are    here    shown    in    accordance    with    1920    census. 
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The  alterations  begun  at  the  old  Mystic  pumping  station  in  July,  1920,  are  now 
substantially  completed.  The  garage  and  carpenter  shop  have  been  used  since 
December  1  and  the  storage  room  on  the  third  floor  at  the  westerly  end  of  the 
building  is  well  filled  with  unused  furniture  and  old  reports  and  records  which 
were  removed  from  the  Boston  office  to  provide  space  for  the  Park  Division  offices. 

Alterations  at  the  large  storage  shed  at  Chestnut  Hill  pipe  yard  are  in  progress, 
and  woodworking  machinery  has  been  purchased  for  the  carpenter  shop  but  has 
not  j'et  been  installed. 

Distribution'  Pipe  Lines. 

The  length  of  the  distribution  pipe  lines  owned  and  operated  at  the  close  of  the 
year  is  131.15  miles. 

The  pipe  lines  have  been  patrolled,  and  the  work  of  municipalities,  public  service 
corporations  and  other  parties  in  any  way  affecting  the  lines  has  been  inspected. 
The  valves,  valve  chambers  and  other  appurtenances  have  been  kept  in  good  con- 
dition and  salt  was  placed  on  covers  of  important  valves  to  keep  them  free  from 
ice  during  cold  weather. 

The  pipe  bridges  at  Chestnut  Hill  Avenue,  Brighton,  College  Avenue,  Medford 
and  Adams  Street,  Milton,  were  repainted  and  repairs  were  made  at  the  bridges 
over  the  Pines  River  in  Revere  and  Saugus  and  over  the  Boston  &  Maine  Railroad 
at  Walnut  Street  and  at  Webster  Avenue,  in  Somerville.  The  bridge  at  the  latter 
place  was  constructed  by  the  Boston  &  Maine  Railroad  in  1911  in  connection 
with  the  elimination  of  the  old  grade  crossing.  It  supports  the  Metropolitan 
Water  Works  48-inch  main  and  the  city  of  Somerville  20-inch  main.  Repairs 
at  this  bridge  were  made  by  the  Water  Division  as  arranged  by  the  Attorney 
General's  office,  with  the  understanding  that  the  extent  of  the  responsibility  of 
the  various  parties  concerned  would  be  determined  later.    The  work  cost  $1,057.95. 

There  are  now  72  Venturi  meters  from  6  to  60  inches  in  diameter  in  the  dis- 
tribution pipe  lines.  Sixty-three  of  these,  and  12  smaller  Disc,  Torrent  and  De- 
tector meters,  and  3  Union  and  1  Crown  meter  owned  by  the  town  of  Milton, 
and  1  Detector  meter  owned  by  the  city  of  Maiden,  are  regularly  used  for 
measuring  the  water  supplied  to  the  various  cities  and  towns. 

The  nine  pressure-regulating  valves  in  the  distribution  mains  for  reducing  the 
pressure  of  the  water  supplied  to  Nahant,  Revere,  Swampscott  and  Winthrop  and 
to  portions  of  Chelsea,  East  Boston  and  Hyde  Park  have  given  satisfactory  service. 

Recording  pressure  gages  have  been  maintained  at  21  stations  on  the  distri- 
bution system  and  tables  in  the  Appendix  show  the  hydraulic  grade  at  18  of  these 
stations  as  determined  from  the  charts. 

During  the  year  five  leaks  at  defective  wooden  insulating  joints  were  repaired 
at  a  cost  of  $324.04,  and  26  leaks  at  lead  joints  in  cast-iron  pipes,  one  leak  in  cement 
pipe  and  two  leaks  in  kalomine  pipe  were  repaired  at  a  cost  of  $639.89. 

A  complete  stock  of  pipes,  specials  and  other  materials  and  supplies  required 
for  maintaining  and  operating  tha  pipe  lines  has  been  kept  on  hand  at  the  Glen- 
wood  pipe  yard  in  Medford  and  at  the  Chestnut  Hill  pipe  yard  in  Brighton,  and 
an  auto  truck  equipped  with  a  gate-operating  attachment  has  been  stationed 
at  each  yard  with  men  on  duty  ready  to  operate  them  in  case  of  emergency  at 
any  time  during  the  day  or  night. 

Consumption  of  Water. 

During  the  year  43,532,488,000  gallons  of  water  were  furnished  to  the  18  cities 
and  towns  supplied  in  the  Metropolitan  Water  District.  This  is  equivalent  to  an 
average  daiby  consumption  of  119,267,100  gallons  and  for  the  estimated  population 
of  1,266,050  is  at  the  rate  of  94  gallons  per  capita  per  dajr,  and  compared  with  the 
consumption  in  1921  is  a  reduction  of  one  gallon  per  capita  or  a  little  more  than 
one  per  cent. 

The  population,  consumption  of  water  and  per  cent  of  services  metered  in  the 
Metropolitan  Water  District  as  supplied  in  1922,  and  for  the  period  from  1890 
to  1922,  inclusive,  are  shown  graphically  by  the  accompanying  diagram. 
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The  average  daily  consumption  of  water  in  each  of  the  municipalities  in  the 
Metropolitan  Water  District  supplied  during  1921  and  1922,  as  measured  by  the 
Metropolitan  Water  Works  meters,  is  as  follows:  — 


Arlington 
Belmont 
Boston     . 
Chelsea    . 
Everett    . 
Lexington 
Maiden    . 
Medford  . 
Melrose    . 
Milton 
Nahant    . 
Quincy    . 
Revere 
Somerville 
Stoneham 
Swampscott 
Watertown 
Winthrop 

District 


Estimated 

Popula- 
tion, 1922. 


19,630 

11,900 

781,790 

44,990 

42,220 

6,690 

51,350 

42,800 

18,830 

9,710 

1,440 

50,730 

31,550 

97,090 

8,060 

8,550 

22,070 

16,650 


1,266,050 


Average  Daily  Consumption. 


1921. 

Gallons. 

Gallons 

per 
Capita. 

1,100,300 

678,300 

85,609,200 

3,101,300 

3,530,600 

441,700 

2,468,700 

1,853,900 

1,064,700 

402,500 

182,100 

4,269,500 

1,958,600 

6,919,400 

610,400 

718,800 

1,624,400 

873,000 

57 
60 

112 
70 
86 
68 
49 
45 
57 
42 

132 
86 
65 
73 
76 
86 
75 
54 

117,407,400 

95 

Gallons. 


1,059,600 

673,200 

85,871,000 

3,416,500 

3,648,900 

440,000 

2,698,000 

2,193,400 

1,167,800 

436,000 

172,300 

4,253,700 

2,202,200 

7,357,300 

523,200 

629,800 

1,621,800 

902,400 


119,267,100 


Gallons 
per 

Capita. 


54 
57 
110 
76 


53 
51 

62 
45 
120 
84 
70 
76 
65 
74 
73 
54 


Increase 

in 
Gallons. 


40,700* 
5,100» 
261,800 
315,200 
118,300 
1,7001 
229,300 
339,500 
103,100 
33,500 
9,8001 
15,8001 
243,600 
437,900 
87,2001 
89,0001 
2,600 1 
29,400 


1,859,700 


i  Decrease. 


The  consumption  by  districts  in  1922  as  compared  with  1921  is  as  follows:  — 


Gallons 

per  Day, 

1922. 

Increase  prom  1921. 

Gallons 
per  Day. 

Percent- 
age. 

Southern  low-service  district,  embracing  the  low-service  district  of 
Boston  with  the  exception  of  Charlestown  and  East  Boston 

Northern  low-service  district,  embracing  the  low-service  districts  of 
Arlington,  Charlestown,  Chelsea,  East  Boston,  Everett,  Maiden, 
Medford  and  Somerville 

Southern  high-service  district,  embracing  Quincy  and  Watertown,  the 
high-service  districts  of  Boston  and  portions  of  Belmont  and  Milton  . 

Northern  high-service  district,  embracing  Melrose,  Nahant,  Revere, 
Stoneham,  Swampscott  and  Winthrop  and  the  high-service  districts 
of  Chelsea,  East  Boston,  Everett,  Maiden,  Medford  and  Somerville  . 

Southern  extra  high-service  district,  embracing  the  higher  portions  of 
Hvde  Park,  Milton  and  West  Roxbury 

Northern  extra  high-service  district,  embracing  Lexington  and  the 

39,739,800 

26,158,600 
41,855,000 

9,624,900 
905,400 
983,400 

885,700 

1,320,200 
791,1001 

316,500 

131,800 

3,400i 

2.28 

5.31 
1.861 

3.40 
17.04 
0.34i 

119,267,100 

1,859,700 

1.58 

i  Decrease. 

During  the  year  the  city  of  Newton  took  water  from  the  Metropolitan  Works 
through  the  emergency  connection  on  Ward  Street  near  Hammond  Street  on 
four  days  in  February  and  two  days  in  May  in  testing  its  new  emergency  pump- 
ing plant.  The  total  quantity  of  water  taken  was  5,557,000  gallons  for  which  no 
compensation  was  paid  as  the  water  was  taken  in  accordance  with  the  agreement 
made  in  1900  when  the  Waban  Hill  Reservoir  was  purchased  from  the  city. 


Installation  of  Meters  on  Service  Pipes. 

Information  regarding  the  installation  of  meters  on  service  pipes  by  the  mu- 
nicipalities supplied  with  water  from  the  Metropolitan  Water  Works  is  given 
in  the  accompanying  table. 
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Per 
Cent  of 
Services 
metered 
Dec.  31, 

1922. 

100.00 
100.00 
69.86 
99. 42 
79.71 
99.12 
95.38 

-4 

99.73 
100.00 
72.70 
90.25 
84.44 
83.25 
100.00 
100.00 
100.00 
99.55 

i 

Total 

Services 

equipped 

with 

Meters 

Dec.  31, 

1922. 

3,643 
2,263 
75,125 
5,333 
4,958 
1,460 
8,240 

-4 

'4,408 

2,443 

615 

10,660 
4,370 

11,568 
1,724 
2,096 
3,626 
3,089 

i 

Total 
Services 

in  use 
Dec.  31, 

1922. 

3,643 
2,263 
107,543 
5,364 
6,220 
1,473 
8,639 

-4 

4,420 

2,443 

846 

11,812 
5,175 

13,895 
1,724 
2,096 
3,626 
3,103 

i 

"New 

Services 

equipped 

with 

Meters 

Dec.  31, 

1922.  i 

1,852 
1,512 
14,573 
2,005 
1,068 
730 
1,377 

-4 

980 
1,196 

298 
5,394 
2,335 
2,361 

404 

841 
1,740 
1,070 

i 

New 
Services 
installed 
and  in 

use 

Dec.  31, 

1922.1 

1,852 
1,512 
17,214 
2,013 
1,068 
730 
1,652 

-4 

992 
1,196 

439 
5,956 
2,335 
2,496 

404 

841 
1,740 
1,070 

' 

Number 
of  Meters 
required 
to  be  set 
on  Old 
Services 
1908-1922, 
inclusive. 

825 

55,3842 
2,100 
3,780 
480 
210 
2,685 
1,785 

240 

3,450 

2,070 

6,165 

975 

315 

1,500 

CO 

CO 

OO 

Meters 
Set 

on  Old 
Services 
1908-1922, 
inclusive. 

956 

55,362 

2,341 

3,774 

650 

83 

.4 

2,370 

227 
3,786 
1,877 
5,761 
1,290 

363 

1,949 

1 

Old 

Services 

equipped 

with 

Meters 

Dec.  31, 

1922. 

1,791 

751 

60,552 

3,328 

3,890 
730 

6,863 

-4 

3,428 
1,247 
317 
5,266 
2,035 
9,207 
1,320 
1,255 
1,886 
2,019 

1 

Old 

Services 

in  use 

Dec.  31, 

1922. 

1,791 

751 

90,329 

3,351' 

5,152 

743 

6,987 

-i 

3,428 
1,247 
407 
5,856 
2,840 
11,399 
1,320 
1,255 
1,886 
2,033 

1 

Number 

of  Meters 

required 

to  be  set 

on  Old 

Services 

Each 

Year. 

W5    1    »ON«^C10J    1    (OOOOHiftH    |    O 
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00 
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CO 

Services 

equipped 

with 

Meters 

Dec.  31, 

1907. 

835 

792 
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1,792 

116 

80 

6,780 

582 

1,058 

1,285 

90 

1,480 

158 

3,446 

30 

892 

1,886 

70 

CM 

CO 

»o 

CO 
CM 

Services 
in  use 

Dec.  31, 
1907. 

1,929 
792 

93,942 
6,603 
5,161 
730 
7,055 
4,378 
3,429 
1,285 
410 
6,091 
2,875 

11,662 
1,331 
1,307 
1,886 
2,074 

o 
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Water  Supplied  Outside  of  Metropolitan  Water  District. 

During  the  year  530,529,200  gallons  of  water  were  supplied  from  the  Metro- 
politan Water  Works  for  use  outside  the  Metropolitan  Water  District,  for  which 
$11,266.32  was  charged,  as  follows:  — 


Places  supplied. 

Total 
Quantity 
(Gallons). 

Average 
Quantity 

(Gallons 
per  Day). 

Number  of 

Days  on 

which  Water 

was 

supplied. 

Amounts 
charged 
for  Water 
supplied. 

Westborough  State  Hospital          .... 
Town  of  Framingham: 

From  Sudbury  Aqueduct 

From  filter-gallery  at  Farm  Pond 
United  States  government: 

81,704,000 

282,051,900 
139,550,300 

17,579,000 
9,644,000 

224,000 

772,745 
382,330 

48,200 
26,400 

365 

365 
365 

365 
365 

$2,451  12 

6,769  25 
267  63 

1,240  67 

537  65 

Additional  information  and  statistics  relating  to  the  operation  of  the  Metro- 
politan Water  Works  for  the  year  1922  are  given  in  tables  in  the  Appendix. 


Respectfully  submitted, 


Boston,  January  2,  1923. 


WILLIAM  E.  FOSS, 
Director  and  Chief  Engineer. 
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REPORT  OF  DIRECTOR  AND   CHIEF  ENGINEER 
OF   SEWERAGE   DIVISION. 


James  A.  Bailey,  Commissioner,  Metropolitan  District  Commission. 

Dear  Sir  :  —  The  following  report  of  the  operations  of  the  Metropolitan 
Sewerage  Works  for  the  year  ending  December  31,  1922,  is  respectfully  sub- 
mitted :  — 

Organization". 

The  Director  and  Chief  Engineer  has  charge  of  the  design  and  construction  of 
all  new  works,  and  of  the  maintenance  and  operation  of  all  the  works  controlled 
by  the  Metropolitan  District  Commission  for  removing  sewage  from  the  twenty- 
six  municipalities  which  comprise  the  Metropolitan  Sewerage  Districts. 

The  following  assistants  have  been  employed  during  the  year :  — 

Henry  T.  Stiff  ....     Senior  Assistant  Engineer,  in  charge  of  office 

and  drafting  room  and  of  the  construction 

work. 
Clarence  A.  Moore  ....     Assistant  Engineer,  in  charge  of  maintenance 

studies  and  records  and  of  construction  work 

on  the  North  Metropolitan  System. 
Ralph  W.  Loud        ....     Assistant  Engineer,  in  charge  of  survey  work 

and  field  work  in  connection  with  the  Reading 

extension  construction. 
Thomas  L.  Whelan  .         .         .     Superintendent,  North  Metropolitan  Sewerage 

District. 
Arthur  F.  F.  Haskell        .         .         .     Superintendent,  South  Metropolitan  Sewerage 

District. 

In  addition  to  the  above,  the  number  of  engineering  and  other  assistants  em- 
ployed during  the  year  was  8,  which  includes  1  instrumentman,  1  inspector,  1 
draftsman,  3  rodmen  and  engineering  assistants  and  2  stenographers. 
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METROPOLITAN  SEWERAGE  DISTRICTS. 
Areas  and  Populations. 

During  the  year  no  changes  have  been  made  in  the  extent  of  the  metropolitan 
sewerage  districts. 

The  populations  of  the  districts,  as  given  in  the  following  table,  are  based  on 
the  census  of  1920. 

Table  showing  Ultimate  Contributing  Areas  and  Present  Estimated  Populations  within  the 
Metropolitan  Sewerage  Districts,  as  of  December  31,  1922. 


City  or  Town. 


Area  (Square 
Miles). 


Estimated 
Population. 


SJ 


SQ 


Arlington     . 

Belmont 

Boston  (portions  of) 

Cambridge  . 

Chelsea 

Everett 

Lexington1  . 

Maiden 

Medford 

Melrose 

Reading 

Revere 

Somerville    . 

Stoneham     . 

Wakefield     . 

Winchester  . 

Winthrop 

Woburn 


Boston  (portions  of) 

Brookline     . 

Dedham '     . 

Milton 

Newton 

Quincy 

Waltham 

Watertown  . 

Wellesley 


Totals 


5.20 
4.66 


5.07 
8.35 
3.73 
9.82 
5.86 
3.96 
5.50 
7.65 
5.95 
1.61 
12.71 


24.96 
6.81 
9.40 
12.59 
16.88 
12.56 
13.63 
4.04 
9.89 


100.32 


110.76 


19,850 
12,160 
99,310 
112,660 
45,390 
42,690 

5,130 
51,850 
43,640 
18,970 

7,800 
32,160 
97,980 

8,110 
13,670 
10,940 
16,910 
16,980 


279,410 
40,090 
11,350 

9,780 
47,780 
51,360 
32,170 
22,200 

6,810 


656,200 


500,950 
1,157,150 


1  Part  of  town. 
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METROPOLITAN  SEWERS. 
Sewers  Purchased  and  Constructed  and  their  Connections. 

During  the  year  there  have  been  no  metropolitan  sewers  built  within  the  sewerage 
districts,  so  that  there  are  now  118.113  miles  of  metropolitan  sewers.  Of  this 
total,  9.642  miles  of  sewers,  with  the  Quincy  pumping  station,  have  been  pur- 
chased from  cities  and  towns  of  the  districts.  The  remaining  108.471  miles  of 
sewers  and  other  works  have  been  constructed  by  the  metropolitan  boards. 

The  locations,  lengths  and  sizes  of  these  sewers  are  given  in  the  following  tables, 
together  with  other  data  referring  to  the  public  and  special  connections  with  the 
systems :  — 

North  Metropolitan  Sewerage  System. 
Location,  Length  and  Sizes  of  Sewers,  with  Public  and  Special  Connections. 


City  or  Town. 


Boston :  — 
Deer  Island 

East  Boston 

Charlestown 
Winthrop    . 


Chelsea 


Everett 

Lexington 
Maiden 

Melrose 


Size  of  Sewers. 


4'0' 

9'0' 

6' 7' 
9'0' 


to9'0" 
tol'O" 

X7'5"  to  l'O' 


8'4"X9'2"to  15" 


8'2"X8'10"to4'8"X5' 1' 


4' 6' 
4' 6' 


X4'10 
X4'  10' 


'  to  l'O' 
'  to  10" 


1.653 
5.467 

3.292 
2.864 


5.230 


2.925 


5.844' 
6.0993 


o°  - 


3.2  » 


4 

f 
25  { 

15 
14 


Special  Connections. 


Character  or  Location  of 
Connection. 


Shoe  factory       . 

Middle  brook         Wool-combing 

Co 

Navy  Yard 

Private  building 

Club  House 

Fire  department  station 

Private  building 

Bakery 

Rendering  works 

Metropolitan       Water       Works 

blow-off 
Chelsea    Water    Works    blow 

offs  . 
Naval  Hospital 
Metropolitan       Water       Works 

blow-off 
Cameron  Appliance  Co.     . 
Shultz-Goodwin  Co. 
Andrews-Wasgatt  Co. 
National  Metallic  Bed  Co. 
Linoide  Co. 

Factory       .... 
New  England  Structural  Co 

Metropolitan       Water       Works 

blow-off 
Private  buildings 
Private  buildings 
Factory 

Railroad  station 
Park  Department  bath-house 


.=  a 
_o 

a  a 
1° 


1 

200 2 
122* 

1 

1 

1 


1  Includes  1.84  miles  of  sewer  purchased  from  the  city  of  Maiden. 

*  Mostly  buildings  connected  with  sewers  formerly  belonging  to  city  of  Maiden  but  later  purchased  by 
the  Metropolitan  Sewerage  Commission  in  accordance  with  chapter  215  of  the  Acts  of  1898  and  by  the 
Metropolitan  Water  and  Sewerage  Board  in  accordance  with  chapter  512  of  the  Acts  of  1911  and  made  parts 
of  the  North  Metropolitan  Sewerage  System. 

3  Includes  .736  of  a  mile  of  sewer  purchased  from  the  city  of  Melrose. 

4  Mostly  buildings  connected  with  a  sewer  formerly  belonging  to  the  city  of  Melrose  but  later  purchased 
by  the  Metropolitan  Sewerage  Commission  in  accordance  with  chapter  414  of  the  Acts  of  1896  and  with  a 
sewer  extension  built  in  accordance  with  chapter  436  of  the  Acts  of  1897  by  the  Metropolitan  Sewerage  Com- 
mission as  an  outlet  for  part  of  the  town  of  Stoneham  and  made  parts  of  the  North  Metropolitan  Sewerage 
System. 
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North  Metropolitan  Sewerage  System  —  Concluded. 
Location,  Length  and  Sizes  of  Sewers,  with  Public  and  Special  Connections  —  Concluded. 


Citt  or  Town. 


Cambridge 


Somerville 


Medford 


Winchester 


Stoneham 
Woburn 

Arlington 

Belmont  • 
Wakefield 
Revere 
Reading 


Size  of  Sewers. 


5'2"X5'9"to  1'3" 


6'5"X7'2"to  10' 


4'8"X5'l"to  10' 


4' 6"  to  1'3" 


1'  8"  to  10" 
l'10"X2'4"to  1'3' 


l'6"to  10" 


3'0"to2'0"X2'3" 
4' 0"  to  15" 


S 


7.209 


3.577 


5.713 


9.470 


2.333 
0.713 


3.5201 


0.703 
0.136 
0.055 


66. 803  *     325 


o  a    ■ 

lis 

—    C    I. 


45 


26 


27' 


Special  Connections. 


Character  or  Location  of 
Connection. 


blow 


Harvard  dormitories 

Slaughter  house 

City  Hospital     . 

Street  railway  machine  shop 

Private  building 

Factory  building 

Tannery 

Slaughterhouses  (3)    . 

Carhouse    . 

Somerville  Water  Works 

off    . 

Street  railway  power  house 
Stable 

Rendering  works 
Railroad  scale  pit 
Private  building 
Armory  building 
Private  buildings 
Stable 

Police  substation 
Tanneries   . 
Private  buildings 
Gelatine  factory 
Watch-hand  factory  . 
Stable 

Railroad  station 
Felt  works 
Town  Hall 

Bay  State  Saw  &  Tool  Co 
Whitney  Machine  Co. 

Glue  factory 
Private  buildings 
Railroad  station 
Car-house  . 
Post  office  . 


.9  a 

o 

1° 


2 
1 
3 
1 
1 
1 
1 
1 
1 

1 
1 

1 
1 
1 
1 
1 
9 
1 
1 
6 
10 
1 
1 
1 
2 
1 
1 
1 
1 

3 
1682 
1 
3 
1 


587 


1  Includes  2.631  miles  of  sewer  purchased  from  the  town  of  Arlington. 

s  Mostly  buildings  connected  with  a  sewer  formerly  belonging  to  the  town  of  Arlington  but  later  purchased 
by  the  Metropolitan  Sewerage  Commission  in  accordance  with  chapter  520  of  the  Acts  of  1897  and  made  a 
part  of  the  North  Metropolitan  Sewerage  System. 

3  The  Metropolitan  Sewer  extends  but  a  few  feet  into  the  town  of  Belmont. 

*  Includes  2.787  miles  of  Mystic  valley  sewer  in  Medford  and  Winchester,  running  parallel  with  the  metro- 
politan sewer. 
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South  Metropolitan  Sewerage  System. 
Location,  Length  and  Sizes  of  Seivers,  with  Public  and  Special  Connections. 


Size  of  Sewers. 

is 

a 

a 

JS 

s 

a 

o 

Q>   £      • 

a  gg> 

Jof: 

3  2  £ 
Ph 

Special  Connections. 

City  or  Town. 

Character  or  Location  of 
Connection. 

.Sb 
o 

■Q  <-> 

£  a 
1° 

Boston :  — 
Back  Bay 

Brighton     . 
Dorchester 

Hyde  Park 
Roxbury 

West  Roxbury 

Brookline 

Dedham 

Hull' 

Milton 

Newton 

Quincy 

Waltham    . 

Watertown 

Needham6 
Wellesley7  . 

6' 6"  to  3' 9" 

5'9"X6'0"to  12" 
3'X4'to2'6"X2'7"    . 

10'7"Xll'7"to4'0"X4'l" 
6'6"X7'to4'0" 

9'3"X10'2"to  12"     . 

6'6"X7'0"to8" 
4'X4'l"to2'9"X3'    . 
60"  pipe        .... 
ll'X12'to8" 
4'2"X4'9"to  1'3"     . 

11'3"X12'  6"  to  24"  pipe     . 

3'6"X4'0". 

4'2"X4'9"to  12" 

2'0"X2'3"to2'3"X2'6". 

1.500' 

6.0102 
2.8703 

4.527 
1.430 

7.643 

2. 540* 

5.012 

0.750 

3.600 

2.911 

6.845 

0  001 

0.750« 

4.921 

16 1 

I 
15 

13 

1 

18 

t 

-1 

7 

23 

8 

"1 

1 

rj 

1 

Tufts  Medical  School 
Private  house     .... 
Administration  Building,   Bos- 
ton Park  Department     . 
Simmons  College  Buildings 
Art  Museum       .... 
Prince      District     Elementary 

Chocolate  works 
Machine  shop     .... 
Paper  Mill 
Private  buildings 
Edison  Electric  Company  Sta- 
tion         ..... 
Mattapan  Paper  Mills 
Private  buildings 
Fairview  Cemetery  Buildings  . 

Caledonia  Grove  buildings 

Parental  School 

Lutheran  Evangelical  Church  . 

Private  buildings 

Private  buildings 

Dedham  Carpet  Mills 

Private  buildings 

Private  houses   .... 

Metropolitan       Water       Works 

Squantum  schoolhouse 

Factories 

Stanley  Motor  Carriage  Co. 
Knights  of  Pythias  building     . 

51.310 

153 

48 

1  Includes  .355  of  a  mile  of  sewer  purchased  from  the  city  of  Boston. 

2  Includes  .446  of  a  mile  of  pipe  and  concrete  sewers  built  for  the  use  of  the  city  of  Boston;  also  .026  of 
a  mile  of  sewer  purchased  from  the  town  of  Watertown. 

•  Includes  1.24  miles  of  sewer  purchased  from  the  city  of  Boston. 

*  Includes  .158  of  a  mile  of  pipe  sewer  built  for  the  use  of  the  town  of  Brookline. 
6  Hull  and  Needham  are  not  parts  of  the  Metropolitan  Sewerage  District. 

8  Includes  .025  of  a  mile  of  sewer  purchased  from  the  town  of  Watertown. 
'  The  metropolitan  sewer  extends  but  a  few  feet  into  the  town  of  Wellesley. 


Information  relating  to  areas,  populations,  local  sewer  connections  and  other 
data  for  the  metropolitan  sewerage  districts  appears  in  the  following  table:  — 
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North  Metropolitan  Sewerage  District. 


Area 
(Square 
Miles). 


100.32 


Estimated 

Total 
Population. 


Miles  of 
Local  Sewer 
connected. 


656,200 


812.54 


Estimated 

Population 

contributing 

Sewage. 


602,780 


Ratio  of 

Contributing 

Population 

to  Total 
Population 
(Per  Cent.). 


91.9 


Connections  made 
with  Metro- 
politan Sewers. 


Public. 


325 


Special. 


587 


South  Metropolitan  Sewerage  District. 

110.76 

500,950 

712.08 

387,840 

77.4 

153 

48 

Both  Metropolitan  Sewerage  Districts. 

211.08 

1,157,150 

1,524.62 

990,620 

85.6 

478 

635 

Of  the  estimated  gross  population  of  1,157,150  on  December  31,  1922,  990,620 
representing  85.6  per  cent,  were  on  that  date  contributing  sewage  to  the  metro- 
politan sewers,  through  a  total  length  of  1,524.62  miles  of  local  sewers  owned  by  the 
individual  cities  and  towns  of  the  districts. 

These  sewers  are  connected  with  the  metropolitan  systems  by  478  public  and 
635  special  connections.  During  the  current  year  there  has  been  an  increase  of 
21.41  miles  of  local  sewers  connected  with  the  metropolitan  systems,  and  5  public 
and  15  special  connections  have  been  added. 

CONSTRUCTION. 
NORTH  METROPOLITAN   SEWERAGE   SYSTEM. 

New  Mystic  Sewer. 

At  the  time  of  the  extension  of  the  Metropolitan  Sewerage  Sj'stem  to  Reading, 
a  line  was  built  from  Hill  Street,  Woburn,  northerly  to  the  Reading  town  line. 
Chapter  529  of  the  Acts  of  1922  authorized  the  extension  of  this  line  from  Hill 
Street  southerly  to  a  point  in  Winchester  near  the  Boston  and  Maine  Railroad 
for  which  an  appropriation  of  one  hundred  and  fifty  thousand  dollars  ($150,000) 
was  made.  This  line  has  a  total  length  of  about  7,800  feet  and  will  have  a  capacity 
of  about  7,000,000  gallons  per  daj'  and  will  later  serve  as  an  outlet  for  a  part  of 
Woburn  which  will  soon  require  sewerage  facilities.  The  funds  for  this  work  did 
not  become  available  until  near  the  middle  of  September,  1922.  Since  this  date 
surveys  have  been  made  over  this  route  and  maps  prepared.  No  contracts  for 
construction  work  have  yet  been  entered  into. 


SOUTH  METROPOLITAN   SEWERAGE    SYSTEM. 

Qtjincy  Pumping  Station  and  Force  Main. 

An  appropriation  of  seventy-five  thousand  dollars  ($75,000)  was  made  by 
chapter  529  of  the  Acts  of  1922  for  the  construction  of  a  new  30-inch  cast-iron 
force  main  from  the  Quincy  Pumping  Station  to  the  junction  of  Putnam  and 
Greenleaf  Streets  in  Quincy;  also  for  the  installation  of  a  new  pumping  unit  at 
the  Quincjr  Pumping  Station.  Surveys  have  been  made  over  the  route  of  this 
force  main  and  maps  have  been  prepared.  A  contract  for  furnishing  the  30-inch 
cast-iron  pipe  and  specials  was  made  with  the  Warren  Foundry  and  Pipe  Com- 
pany dated  October  19,  1922.  Most  of  these  pipes  have  been  delivered.  No 
contract  for  construction  work  has  yet  been  entered  into. 
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MAINTENANCE. 
SCOPE   OF   WORK  AND   FORCE   EMPLOYED. 

The  maintenance  of  the  Metropolitan  Sewerage  System  includes  the  operation 
of  8  pumping  stations,  the  Nut  Island  screenhouse  and  118.113  miles  of  Metro- 
politan sewers,  receiving  the  discharge  from  1,524.62  miles  of  town  and  city  sewers 
at  -478  points,  together  with  the  care  and  study  of  inverted  siphons  under  streams 
and  in  the  harbor. 

At  present  the  permanent  maintenance  force  consists  of  175  men,  of  whom  10S 
are  emploj-ed  on  the  North  System  and  67  on  the  South  System.  These  are  sub- 
divided as  follows:  North  Metropolitan  System,  63  engineers  and  other  employees 
in  the  pumping  stations,  and  45  men,  including  foremen,  on  maintenance,  care  of 
sewer  lines,  buildings  and  grounds;  South  Metropolitan  System,  38  engineers 
and  other  employees  in  the  pumping  stations  and  29  men,  including  foremen,  on 
maintenance,  care  of  sewer  lines,  buildings  and  grounds. 

The  regular  work  of  this  department,  in  addition  to  the  operation  of  the  pump- 
ing stations,  has  consisted  of  routine  work  of  cleaning  and  inspecting  sewers  and 
siphons,  caring  for  tide  gates,  regulators  and  overflows,  measuring  flow  in  sewers, 
inspection  of  connections  to  the  Metropolitan  sewers,  and  the  care  of  pumping 
stations  and  other  buildings  and  grounds. 

In  addition  to  these  regular  duties  other  work  has  been  done  by  the  maintenance 
employees  of  this  department  as  follows : 

Deee  Island  Pumping  Station. 

The  gases  from  the  screen  house  had  so  badly  corroded  the  copper  flashings 
and  roof  coverings  that  it  became  necessary  to  strip  the  old  metal  and  replace 
the  same  on  the  roofs  of  the  screen-house  and  coal  pocket. 

Repairs  were  also  made  on  the  copper  gutters  of  the  pumping  station  buildings. 
This  work  was  done  by  a  firm  of  sheet  metal  workers  and  was  paid  for  by  day 
labor. 

Pump  No.  3  at  this  station  received  extensive  repairs  during  the  year.  These 
consisted  of  a  new  10-inch  shaft  with  a  new  brass  sleeve  and  the  connecting  of  the 
same  with  the  old  shaft  by  means  of  a  crucible  steel  sleeve  coupling. 

The  old  pile  wharf  at  Deer  Island  constructed  in  1892  is  in  bad  condition.  An 
inspection  of  the  under  water  part  of  the  piles  was  made  by  diver  and  they  were 
found  to  be  in  bad  condition  owing  to  attacks  of  limnoria.  Some  of  them  were 
eaten  entirely  away. 

East  Boston  Pumping  St/tion. 

Vulcan  Soot  Cleaners  were  installed  on  the  six  vertical  boilers  at  this  station. 

The  skylights  over  the  boiler  room  at  this  station  had  become  so  badly  corroded 
by  gases  that  it  was  necessary  to  rebuild  the  same.  This  work  was  done  by  a 
firm  of  sheet  metal  workers  by  day  labor. 

The  concrete  retaining  wall  situated  on  the  northerly  side  of  the  East  Boston 
stock  yard  had  become  so  badly  eaten  away  by  the  tidal  water  that  it  became 
necessary  to  build  a  new  wall  at  this  place. 

The  intake  pipes  for  the  sea-water  condensing  supply  for  the  engines  in  this 
station  were  inspected  and  cleaned  by  a  diver. 

Repairs  were  made  on  pump  No.  3  consisting  of  a  new  quarter  box  housing  at 
the  lower  bearing  and  a  new  bronze  sleeve  for  the  10-inch  shaft. 

A  new  building  for  the  storage  of  supplies  has  been  constructed  in  the  main- 
tenance yard. 

The  upper  portion  of  the  north  chimney  at  this  station  constructed  in  1894 
had  become  weathered  to  such  an  extent  that  it  became  necessary  to  make  repairs. 
A  contract  for  this  work  was  made  with  the  Boston  Lightning  Rod  Company. 
These  repairs  consist  of  renewing  the  bolts  in  the  cast-iron  cap  at  the  top  of  the 
chimney,  putting  new  points  on  the  lightning  rod  and  pointing  the  masonry  joints 
in  the  chimney  both  within  and  without  in  its  upper  portion. 
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Charlestown  Pumping  Station. 

The  low  pressure  cylinder  of  engine  No.  1  had  long  been  cracked  although 
usable.  This  became  gradually  worse  and  it  was  necessary  to  strip  the  cylinder 
and  repair  the  same  by  patching.    The  low  pressure  piston  was  also  refitted. 

The  timber  work  which  carries  the  coal  run  at  this  station  had  become  so  badly 
rotted  near  the  ground  that  it  was  necessary  to  renew  it. 

A  Morton  Vacuum  Breaker  was  installed  on  engine  No.  3  at  this  station. 

Alewife  Brook  Pumping  Station. 

A  lathe  was  installed  at  this  station  so  that  repairs  can  be  made  by  the  mechanics 
in  the  station. 

Maintenance  Yard  at  Winchester. 

For  many  years  the  maintenance  yard  of  the  Winchester  Division  of  the  North 
Metropolitan  Sewerage  District  has  been  located  in  land  belonging  to  the  town  of 
Winchester.  This  has  been  occupied  without  any  payment  therefor.  The  town 
of  Winchester  informed  us  that  it  was  their  intention  to  make  use  of  all  of  their 
land  and  it  was  necessary  for  us  to  seek  new  quarters.  Accordingly  land  for  a 
maintenance  yard  was  purchased  in  Winchester  from  the  Moore  Securities  Com- 
pany at  a  cost  of  one  thousand  dollars.  This  land  is  situated  on  the  southerly  side 
of  Cross  Street  immediately  west  of  the  Boston  and  Maine  Railroad  location. 
A  fence  and  buildings  will  be  constructed  on  this  yard  in  the  coming  season. 

Ward  Street  Pumping  Station. 

Vulcan  Soot  Cleaners  were  installed  on  the  six  vertical  boilers  at  this  station. 

The  walls  of  the  building  which  enclose  the  economizer  were  extended  upward 
for  a  distance  of  about  ten  feet.  A  concrete  roof  was  placed  over  the  same.  This 
extension  was  made  to  enable  repair  work  to  be  done  around  the  economizer. 

Quincy  Pumping  Station. 

The  cast-iron  cross  head  of  engine  No.  2  at  this  station  broke  while  in  service. 
It  was  replaced  by  a  new  one  made  of  crucible  steel. 

St.  Mary's  Street  Tide  Gates. 

The  tide  gates  at  St.  Mary's  Street,  Boston,  which  control  the  overflow  of  the 
Brookline  sewer  into  the  Charles  River  Basin  had  become  so  badly  rotted  that  it 
was  necessary  to  replace  them.  There  are  two  sets  of  gates  at  this  place.  The 
inner  set  only  were  renewed. 

Gasolene  in  Public  Sewers. 

The  efforts  to  improve  the  condition  of  the  Metropolitan  sewers  in  regard  to 
dangers  resulting  from  the  introduction  of  gasolene  into  the  same  have  been  con- 
tinued throughout  the  year  and  have  been  successful. 

An  inspector  has  been  employed  in  this  department  whose  duty  it  is  to  visit 
existing  garages  and  see  that  the  separators  are  kept  in  proper  condition,  also 
to  enforce  the  regulation  concerning  the  installation  of  such  separators  at  all  newly 
constructed  garages. 

At  the  request  of  the  Metropolitan  District  Commission  the  Department  of 
Public  Safety  has  made  an  effort  to  assist  in  the  protection  of  the  Metropolitan 
sewers  from  gasolene.  A  set  of  regulations  concerning  garages  and  their  appurte- 
nances has  been  published  by  them,  and  they  have  recognized  the  fact  that  by 
statute  they  are  charged  with  the  supervision  and  control  of  the  effluent  from 
these  establishments  which  is  discharged  into  the  sewers. 

During  the  year  93  new  garages  and  other  establishments  using  gasolene  have 
been  connected  with  the  local  sewer  systems  which  discharge  into  the  Metropolitan 
sewers.    At  present  there  are  1,086  such  connections. 
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46  METROPOLITAN  DISTRICT  COMMISSION.  [Jan. 

PUMPING    STATIONS. 

Capacities  and  Results. 

North  Metropolitan  System. 

Deer  Island  Pumping  Station. 

At  this  station  are  four  submerged  centrifugal  pumps  with  impeller  wheels  8.25 
feet  in  diameter,  driven  by  triple-expansion  engines  of  the  Reynolds-Corliss  type. 

Contract  capacity  of  1  pump:  100,000,000  gallons,  with  19-foot  lift. 
Contract  capacity  of  3  pumps:  45,000.000  gallons  each,  with  19-foot  lift. 
Average  duty  for  the  year:  53,000,000  foot  pounds. 
Average  quantity  raised  each  day:  73,200,000  gallons. 
Maximum  quantity  raised  per  day:  151,800,000  gallons. 

East  Boston  Pumping  Station. 

At  this  station  are  four  submerged  centrifugal  pumps,  with  impeller  wheels 
8.25  feet  in  diameter,  driven  by  triple-expansion  engines  of  the  Reynolds-Corliss 
type. 

Contract  capacity  of  1  pump:  100,000,000  gallons  with  19-foot  lift. 
Contract  capacity  of  3  pumps:  45,000,000  gallons  each,  with  19-foot  lift. 
Average  duty  for  the  year:  77,400,000  foot  pounds. 
Average  quantity  raised  each  day:  71,200,000  gallons. 
Maximum  quantity  raised  per  day :  149,800,000  gallons. 

Charlestown  Pumping  Station. 

At  this  station  are  three  submerged  centrifugal  pumps,  two  of  them  having 
impeller  wheels  7.5  feet  in  diameter,  the  other  8.25  feet  in  diameter.  They  are 
driven  by  triple-expansion  engines  of  the  Reynolds-Corliss  type. 

Contract  capacity  of  1  pump:  60,000,000  gallons  with  8-foot  lift. 
Contract  capacity  of  2  pumps:  22,000,000  gallons  each,  with  11-foot  lift. 
Average  duty  for  the  year:  47,400,000  foot  pounds. 
Average  quantity  raised  each  day:  39,900,000  gallons. 
Maximum  quantity  raised  per  day:  73,900,000  gallons. 

Alewije  Brook  Pumping  Station. 

The  plant  at  this  station  consists  of  two  9-inch  Andrews  commercial  centrifugal 
pumps,  direct  connected  by  horizontal  shafts  to  compound  marine  engines,  together 
with  a  pump  and  engine  added  later.  The  latter  consists  of  a  specially  designed 
engine  of  the  vertical  cross-compound  type,  having  between  the  cylinders  a  centrif- 
ugal pump  rotating  on  a  horizontal  axis. 

Contract  capacity  of  the  2  original  pumps:  4,500,000  gallons  each,  with  13-foot  lift. 
Contract  capacity  of  new  pump:  13,000,000  gallons,  with  13-foot  lift. 
Average  duty  for  the  year:  21,300,000  foot  pounds. 
Average  quantity  raised  each  day:  5,056,000  gallons. 
Maximum  quantity  raised  per  day:  12,980,000  gallons. 

Reading  Pumping  Station. 

At  this  station  are  two  submerged  centrifugal  pumps,  of  2,500,000  gallons  per 
24  hours,  and  4,000,000  gallons  per  24  hours,  capacity.  These  operate  against  a 
maximum  head  of  65  feet,  and  are  actuated  by  vertical  shafts  directly  connected 
with  75  and  100  horsepower  motors.  Alternating  current  of  440  volts  furnished 
by  the  municipal  plant  of  the  town  of  Reading  is  used. 

Average  quantity  pumped  per^24  hours:  760,000  gallons. 
Maximum  quantity  raised  per  day:  1,530,000  gallons. 
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South  Metropolitan  System. 

Ward  Street  Pumping  Station. 

At  this  station  are  two  vertical,  triple-expansion  pumping  engines,  of  the  Allis- 
Chalmers  type,  operating  reciprocating  pumps,  the  plungers  of  which  are  48  inches 
in  diameter  with  a  60-inch  stroke. 

Contract  capacity  of  2  pumps:  50,000,000  gallons  each,  with  45-foot  lift. 
Average  duty  for  the  year:  81,644,000  foot  pounds. 
Average  quantity  raised  each  day:  34,555,000  gallons. 
Maximum  quantity  raised  per  day:  62,357,000  gallons. 

Quincy  Pumping  Station. 

At  this  station  are  two  compound  condensing  Deane  pumping  engines  and  one 
Lawrence  centrifugal  pump  driven  by  a  Sturtevant  compound  condensing  engine. 

Contract  capacity  of  3  pumps:    Deane,  3,000,000  gallons:    Deane,  5,000,000  gallons; 

Lawrence  centrifugal,  10,000,000  gallons. 
Average  duty  for  the  year:  32,700,000  foot  pounds. 
Average  quantity  raised  each  day:  5,416,000  gallons. 
Maximum  quantity  raised  per  day:  14,821,000  gallons. 

Nut  Island  Screen  House. 

The  plant  at  this  house  includes  two  sets  of  screens  in  duplicate  actuated  by 
small  reversing  engines  of  the  Fitchburg  type.  Two  vertical  Dean  boilers,  80  horse 
power  each,  operate  the  engines,  provide  heat  and  light  for  the  house,  burn  ma- 
terials intercepted  at  the  screens,  and  furnish  power  for  the  Quincy  (Hough's 
Neck)  sewage  lifting  station. 

Average  daily  quantity  of  sewage  passing  screens:  65,100,000  gallons. 
Maximum  quantity  passing  screens  per  day:  166,000,000  gallons. 

Quincy  (Hough's  Neck)  Sewage  Lifting  Station. 

At  this  station  are  two  6-inch  submerged  Lawrence  centrifugal  pumps  with 
vertical  shafts  actuated  by  two  Sturtevant  direct-current  motors. 

The  labor  and  electric  energy  for  this  station  are  supplied  from  the  Nut  Island 
Screen  House,  and  as  used  at  present  it  does  not  materially  increase  the  amount  of 
coal  used  at  the  latter  station. 

Average  quantity  raised  each  day:  244,400  gallons. 
Maximum  quantity  raised  per  day:  546,700  gallons. 

Average  Daily  Volume  of  Sewage  lifted  at  Each  of  the  Seven  Principal  Metropolitan  Sewer- 
age Pumping  Stations  and  at  the  Quincy  (Hough's  Neck)  Sewage  Lifting  Station 
during  the  Year,  as  compared  with  the  Corresponding  Volumes  for  the  Previous  Year. 


Pumping  Station. 


Deer  Island 

East  Boston 

Charlestown 

Alewife  Brook 

Reading 

Quincy 

Ward  Street  (actual  gallons  pumped) 

Quincy  (Hough's  Neck)  sewage  lifting  station 


Average  Daily  Pumpage. 


Jan.  1,  1922,  to    Jan.  1,  1921,  to 
Dec.  31,  1922.      Dec.  31,  1921 


Gallons. 
73,200,000 
71,200,000 
39,900,000 
5,056,000 

760,000 1 
5,416,000 
34,666,000 
244,400 


Gallons. 
68,600,000 
66,600,000 
38,900,000 

4,591,000 

5,776,000 

33,333,000 

224,300 


Increase  during  the 
Year. 


Gallons. 
4,600,000 
4,600,000 
1,000,000 
465,000 

360,000  2 
1,333,000 
20,100 


Per  Cent. 
6.7 


2.6 
10.1 


6.22 

4.0 

9.0 


1  Station  opened  Dec.  7,  1921. 
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Metropolitan  Sewerage  Outfalls. 

The  metropolitan  Sewerage  Districts  now  have  outfalls  in  Boston  Harbor  at 
five  points,  two  of  which  may  discharge  sewage  from  the  North  District  and  three 
from  the  South  District. 

An  inspection  was  made  of  these  outfalls  by  a  diver.  The  Deer  Island  Outfall 
was  found  to  be  in  good  condition  except  that  some  of  the  openings  were  closed 
up  by  an  accumulation  of  grease.  This  was  removed.  The  outfalls  in  the  South 
System  were  found  to  be  in  good  condition  and  free  from  all  obstructions. 

During  the  year  the  sewage  of  the  North  District  has  been  discharged  wholly 
through  the  outlet  located  near  Deer  Island  light.  The  other  outfall  of  this  system 
is  closed  by  a  cast-iron  cover  which  can  be  easily  removed. 

Of  the  outfalls  of  the  South  District  two  extend  for  a  distance  exceeding  one 
mile  from  the  shore  of  Nut  Island,  Quincy,  and  the  third  one,  called  an  emergency 
outlet,  extends  about  1,500  feet  from  the  same.  No  discharge  was  made  through 
the  emergency  outlet  during  the  year. 

During  the  year  the  average  flow  through  the  North  Metropolitan  District  out- 
fall at  Deer  Island  has  been  73,200,000  gallons  of  sewage  per  24  hours,  with  a 
maximum  rate  of  151,800,000  gallons  during  an  exceptionally  stormy  period  in 
May,  1922.  The  amount  of  sewage  discharged  in  the  North  Metropolitan  District 
averaged  121  gallons  per  day  for  each  person,  taking  the  estimated  population 
of  the  District  contributing  sewage.  If  the  sewers  in  this  district  were  restricted 
to  the  admission  of  sewage  proper  only,  this  per  capita  amount  would  be  con- 
siderably decreased. 

In  the  South  Metropolitan  District  an  average  of  65,100,000  gallons  of  sewage 
has  passed  daily  through  the  screens  at  the  Nut  Island  Screen  House,  and  has  been 
discharged  from  the  outfalls  into  the  outer  harbor.  The  maximum  rate  of  dis- 
charge per  day  which  occurred  during  an  exceptionally  stormy  period  in  May, 
1922,  was  166,000,000  gallons.  The  discharge  of  sewage  through  these  outfalls 
represents  the  amount  of  sewage  contributed  by  the  South  Metropolitan  District, 
which  was  at  the  rate  of  168  gallons  per  day  per  person  of  the  estimated  number 
contributing  sewage  in  the  District. 

The  daily  discharge  of  sewage  per  capita  is  considerably  larger  in  the  South 
Metropolitan  District  than  it  is  in  the  North  Metropolitan  District,  because, 
owing  to  the  large  size  and  unused  capacity  of  the  South  District  High-level  Sewer, 
more  storm  water  is  at  present  admitted  to  the  sewers  of  this  District. 

Material  Intercepted  at  the  Screens. 

The  material  removed  from  the  sewage  at  the  screens  of  the  North  Metropolitan 
Sewerage  Stations,  consisting  of  rags,  paper  and  other  floating  materials,  has 
during  the  year  amounted  to  1,312.9  cubic  yards.  This  is  equivalent  to  1.33  cubic 
feet  for  each  million  gallons  of  sewage  pumped  at  Deer  Island. 

The  material  removed  from  the  sewage  at  the  screens  of  the  South  Metropolitan 
Sewerage  Stations  has  amounted  to  3,255.6  cubic  yards,  equal  to  3.70  cubic  feet 
per  million  gallons  of  sewage  delivered  at  the  outfall  works  at  Nut  Island. 

Studies  of  sewage  flows  in  the  Metropolitan  sewers  and  siphons  indicate  that 
they  are  free  from  deposit. 

FREDERICK  D.  SMITH, 
Director  and  Chief  Engineer  of  Sewerage  Division. 

Boston,  January  1,  1923. 
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FINANCIAL  STATEMENT. 


PARKS  DIVISION. 


Total  of 

Expended  for             Total 

Loan  Funds.                                 Loans  and 

Year  endin 

g        Expended  to 

Balance. 

Receipts. 

Jan.  1,  1923 

Jan.  1,  1923 

Metropolitan  Parks  Loan  .... 

§9,291,986  77 

813,855  00 

§9,261,799  22 

$30,187  54 

Metropolitan  Parks  Loan,  Series  II  . 

7,580,123  82 

111,298  16 

6,773,806  1; 

806,317  67 

North  Beacon  Street  Bridge  Loan     . 

175,000  00 

- 

174,853  5C 

146  50 

Charles  River  Basin  Loan 

4,509,368  91 

- 

4,472,802  2: 

36,566  69 

Charles  River  Bridges  Loan 

1,475,000  00 

2,338  23 

3,022  7( 

1,471,977  24 

Maintenance  Expenditures,  Jan. 

1,   1922,  to  Jan.   1,   1923. 

Metropolitan  Parks  Maintenance  Fund,  General : 

Totals. 

General  expense  ...... 

$237,471 

05 

1 

Blue  Hills  Reservation 

99,671 

71 

Stony  Brook  Reservation 

11,430 

84 

Neponset  River  Reservation 

827 

89 

Quincy  Shore  Reservation 

10,681 

94 

Middlesex  Fells  Reservation 

89,418 

03 

Mystic  River  Reservation 

17,407 

38 

Revere  Beach  Reservation 

54,265 

61 

Lynn  Shore  Reservation 

22,843 

26 

Winthrop  Shore  Reservation 

6,768 

56 

Beaver  Brook  Reservation     . 

3,371 

88 

Charles  River  Upper  Division 

65,767 

32 

Riverside  Recreation  Grounds 

6,235 

71 

Pensions      .... 

13,312 
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Metropolitan  Parks  Maintenance  Fund,  Specials: 

Band  concerts       ..... 

19,531   55 

Sanitary  and  garage,  Charles  River  Upper  Dh 

-ision 

18,702  32 

Widening  Cradock  Bridge 

4,617  44 

Clearing  woods     ..... 

54,971   92 

Magazine  Beach  sanitary 

7,361   50 

Bacon  St.  Bridge            .... 

5,000  00 

Metropolitan  Parks  Maintenance  Fund,  Cambridg 

e  Parkway 

49,141   64 

Metropolitan  Parks  Maintenance  Fund  —  Bouleva 

rds,  Genera 

1: 

General  expense   ..... 

$114,616  81 

Blue  Hills  Parkw-iy 

22,858 

50 

Neponset  River  Parkway 

1,317 

50 

Furnace  Brook  Parkway 

10,322 

57 

Hammond  Pond  Parkway 

3,798 

03 

West  Roxbury  Parkway 

1,554 

1. 

j 

Middlesex  Fells  Parkway 

45,021 

45 

Mystic  Valley  Parkway 

35,690 

7 

) 

Lynn  Fells  Parkway 

5,316 

50 

Middlesex  Fells  Roads 

14,034 

17 

Alewife  Brook  Parkway 

16,855 

99 

Wo  burn  Parkway 

6,506 

87 

Revere  Beach  Parkway 

57,521 

86 

Nahant  Beach  Parkway 

9,373 

31 

Winthrop  Parkway 

919 

30 

Lynnway 

11,017 

60 

Fresh  Pond  Parkway    . 

2,493 

70 

Neponset  River  Bridge 

12,596 

66 

-      371,815  64 
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Metropolitan  Parka  Maintenance  Fund  —  Boulevards,  Specials 

West  Roxbury  Parkway 

Mystic  Valley  Parkway 

Quincy  Shore  improvements 

Retaining  wall,  Everett 

Road  building  machinery 

Reconstruction  of  Saugus  River  Bridge  . 

Winthrop  Parkway        .... 

Charles  River  Basin  Maintenance 
Metropolitan  Parks  Maintenance  Fund,  Nantasket 
Metropolitan  Parks  Maintenance  Fund,  Wellington  Bridge 
Bunker  Hill  Maintenance     ...... 

Bunker  Hill,  Special  improvements        .... 

Metropolitan  Parks  Expense  Fund: 

Receipts,  Jan.  1,  1922,  to  Jan.  1,  1923     . 
Expenditures,  Jan.  1,  1922,  to  Jan.  1,  1923 

Balance  ....... 


Totals. 

$13,610  95 

39,922  77 

17,394  54 

1,571  71 

4,605  93 

40,418  15 

164,128  39 

173,602  97 

67,960  71 

14,459  54 

8,302   16 

6,341   42 


$149,842  40 
140,564  55 

89,277  85 


WATER  AND   SEWERAGE    DIVISIONS. 

The  financial  abstract  of  the  receipts,  disbursements,  assets  and  liabilities  of  the 
Metropolitan  District  Commission,  Water  and  Sewerage  Divisions,  for  the  State 
fiscal  year,  beginning  with  December  1,  1921,  and  ending  with  November  30, 
1922,  was,  in  accordance  with  the  requirements  of  section  100,  chapter  92  of  the 
General  Laws,  presented  to  the  General  Court  in  January  last,  and  a  copy  of 
this  financial  abstract  is  printed  as  Appendix  No.  3. 

As  required  by  said  section  a  detailed  statement  of  its  doings  for  the  calendar 
year  1922,  in  relation  to  the  Metropolitan  Water  and  Sewerage  Works,  is  herewith 
presented. 

WATER  WORKS.  —  CONSTRUCTION. 


(1)     Water  Loans  —  Receipts  and  Payments. 

Total  loans  authorized  to  January  1,  1923  ...... 

Receipts  from  the  sales  of  property  applicable  to  the  construction  and  acqui- 
sition of  works: 
For  the  period  prior  to  January  1,  1922  .  .  .  $274,135  85 

For  the  year  ending  December  31,  1922  .  .  .  2,903  09 


Receipt  from  the  town  of  Swampscott  for  admission  to   district  (St.  1909, 
c.  320) 

Total  amount  authorized  to  January  1,  1922      ..... 
Amounts  approved  by  Board  for  payments  out  of  Water  Loan  Fund: 

Payments  prior  to  Januarv  1,  1922  ....     $43,444,605  28 

Approved  for  year  ending  December  31,  1922  .  .  332,974  17 


Amount  authorized  but  not  expended  January  1,  1923 


845,685,000  00 

277,038  94 

90,000  00 

$46,052,03S  94 

43,777,579  45 
$2,274,459  49 


(2)     Total  Water  Debt,  December  31,  1922. 

Water  Loan  Outstanding,  Sinking  Fund  and  Debt. 


Bonds  issued  by  the  Treasurer  of  the  Commonwealth: 
Sinking  fund  bonds  (3  and  3 5  per  cent) 
Serial  bonds  (3i,  4  and  4j  per  cent) 

Total  bond  issue  to  December  31,  1922     . 
Serial  bonds  paid  prior  to  January  1,  1922 
Serial  bonds  paid  in  1922  .... 


Total  bond  issue  outstanding  December  31,  1922 


$265,000  00 
44,000  00 


§41,398,000  00 
2,049,000  00 

$43,447,000  00 


Gross  water  debt     .  .  .  .  .  . 

Sinking  fund  December  31,  1922 

Net  water  debt  December  31,  1922 

A  decrease  for  the  year  of  $627,926.34. 


309,000  00 

.  843,138,000  00 

.  $43,138,000  00 
.  19,230,940  55 

.  $23,907,059  45 


1923. 
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(3)     Metropolitan  Water  Loan  and  Sinking  Fund,   December  31,   1922. 

Year. 

Authorized 
Loans. 

Bonds 
issued(Sinking 

Bonds 
issued  (Serial 

Sinking  Fund. 

Fund). 

Bonds). 

1895 

$27,000,000 

$5,000,000 

_ 

$226,286  05 

1896    . 

- 

2,000,000 

- 

699,860  70 

1897    . 

- 

6,000,000 

- 

954,469  00 

1898     . 

- 

4,000,000 

- 

1,416,374  29 

1899     . 

- 

3,000,000 

- 

1,349,332  97 

1900     . 

- 

1,000,000 

- 

1,573,619  72 

1901     . 

13,000,000 

10,000,000 

- 

1,662,426  95 

1902     . 

- 

3,500,000 

- 

2,256,803  81 

1903     . 

- 

1,500,000 

- 

2,877,835  59 

1904    . 

- 

2,500,000 

- 

3,519,602  92 

1905     . 

- 

650,000 

- 

4,207,045  69 

1906    . 

500,000 

1,350,000 

- 

4,897,822  62 

1907    . 

- 

- 

- 

5,643,575  69 

1908     . 

398,000 

- 

- 

6,419,283  28 

1909     . 

900,000 

398,000 

- 

7,226,262  31 

1910     . 

80,000 

500,000 

- 

8,089,902  91 

1911     . 

212,000 

- 

$200,000 

8,953,437  44 

1912     . 

600,000 

- 

190,000 

9,829,356  80 

1913     . 

108,000 

- 

- 

10,767,701  68 

1914     . 

- 

- 

258,000 

11,533,453  45 

1915     . 

- 

- 

490,000 

12,491,245  25 

1916    . 

- 

- 

66,000 

13,268,199  36 

1917     . 

- 

- 

150,000 

14,036,278  88 

1918     . 

115,000 

- 

- 

14,870,834  84 

1919     . 

67,000 

- 

161,000 

15,904,545  14 

1920     . 

2,705,000 

- 

34,000 

16,953,165  15 

1921     . 

- 

- 

- 

18,147,014  21 

1922     . 

- 

- 

500,000 

19,230,940  55 

$45,685,000 

$41,398,000 

$2,049,000 

- 

(4)     Water  Assessment,  1922. 

The  following  water  assessment  was  made  by  the  Treasurer  of  the  Common- 
wealth upon  the  various  municipalities:  — 

$210,504  77 


Sinking  fund  requirements 
Serial  bonds      .... 
Less  premium  .... 

Interest    ..... 
Maintenance: 

Appropriated  by  Legislature    . 

Less  balance  on  hand 


$57,000  00 
8,105  01 


$784,800  00 
84,055  96 


48,894  99 
1,466,977  83 


700,744  04 


Total  water  assessment  for  1922 $2,427,121  63 

In  accordance  with  section  26,  chapter  92  of  the  General  Laws,  the  proportion 
to  be  paid  by  each  city  and  town  is  based  one-third  in  proportion  to  their  respective 
valuations  and  the  remaining  two-thirds  in  proportion  to  their  respective  water 
consumption  for  the  preceding  year,  except  that  but  one-fifth  of  the  total  valuation 
and  no  consumption  has  been  taken  for  the  city  of  Newton,  as  it  has  not  been 
supplied  with  water  from  the  metropolitan  works. 

The  division  of  the  assessment  for  1922  was  as  follows:  — 


Cities  and  Towns. 

Assessment. 

Cities  and  Towns. 

Assessment. 

Arlington     ...... 

Belmont       ...... 

Boston          ...... 

Chelsea         ...... 

Everett         ...... 

Lexington    ...... 

Maiden 

Medford 

Melrose         ...... 

Milton 

Nahant        

$24,666  84 

15,679  21 

1,784,257  21 

58,304  32 

65,437  63 

9,970  63 
51,513  23 
41,268  34 
23,191  14 
13,798  19 

4,140  66 

Newton 

Quiney 

Revere          ...... 

Somerville 

Stoneham    ...... 

Watertown  ...... 

Winthrop     ...... 

$6,936  71 
81,551  29 
37,989  30 
128,207  84 
11,344  37 
15,819  98 
33,916  60 
19,128  14 

$2,427,121  63 
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(5)     Supplying  Water  to  Cities  and  Towns  outside  of  District  and  to 

Water  Companies. 

Sums  have  been  received  during  the  year  1922  under  the  provisions  of  the  metro- 
politan water  act,  for  water  furnished,  as  follows:  — 


Town  of  Framingham     .  .  .  -  .  . 

City  of  Revere  (on  account  of  water  furnished  to  a  portion  of  the  town  of  Saugus 

for  the  years  1920  ($580.00)  and  1921  ($702.00) 

United  States  government  (for  Peddock's  Island)       ..... 
Westborough  State  Hospital    ......... 


$4,935  24 

1,282  00 
1,102  01 
2,539  38 

$9,858  63 


The  sums  so  received  prior  to  March  23,  1907,  were  annually  distributed  among 
the  cities  and  towns  of  the  district,  but  since  that  date,  in  accordance  with  the 
provisions  of  chapter  238  of  the  Acts  of  1907,  the  sums  so  received  have  been  paid 
into  the  sinking  fund. 

(6)     Expenditures  for  the  Different  Works. 

The  following  is  a  summary  of  the  expenditures  made  in  the  various  operations 
for  the  different  works :  — 


Construction  and  Acquisition  of  Works. 


For  the  Year  ending 
December  31,  1922. 


Administration  applicable  to  all  parts  of  the  construction  and  acquisition  of  the 
works        .............. 

Distribution  system: 
Northern  high  service: 
Section  48  (reinforcement  of  the  northern  high-service  pjpe  lines) 
Section  49  (reinforcement  of  the  northern  high-service  pipe  lines)  . 
Section  50  (reinforcement  of  the  northern  high-service  pipe  lines)  . 
Additional  pumping  machinery  at  Spot  Pond  Pumping  station     . 
Southern  high  service: 
Additional  pumping  machinery  at  Chestnut  Hill  pumping  station  of  the 

southern  high  service 

Northern  extra  high  service: 

Arlington  Reservoir  in  Arlington,  Mass 

Southern  extra  high  service: 
Section  44  (additional  water  supply  for  the  town  of  Milton  and  the  Hyde  Park 

district  of  the  city  of  Boston) 

Weston  Aqueduct  supply  mains,  Section  9 

Weston  Aqueduct  supply  mains,  Section  10 

Weston  Aqueduct  supply  mains,  Section  11 

Weston  Aqueduct  supply  mains,  Section  12 

Meters  and  connections 

Acquisition,  existing  water  works  (Spot  Pond  case) 

Stock  —  pipes,  valves,  castings,  etc.,  purchased  and  sent  first  to'storage  yards, 

and  later  transferred,  as  needed,  to  the  various  parts  of  the  work:  — 

Amount  received  ............ 

Transferred  from  storage  yards  to  the  various  sections  of  the  work  and  included 
in  costs  of  special  works 


Amount  charged  from  beginning  of  work  to  January  1,  1922 

Total  for  construction  and  acquisition  of  works  to  January  1,  19C3 


$10,916  29 

106,668  56 

117,374  78 

1,460  84 


52,664  41 
38,011  47 


873  72 
146  50 
40  91 
28  15 
28  44 
553  60 


$138,644  55 
137,562  20 


$3,120  78 


328,767  67 
3  37 


1,082  35 


$332,974  17 
43,444,605  28 


$43,777,579  45 
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Maintenance  and  Operation. 


For  the  Year  ending 
December  31,  1922. 


Administration  ............ 

General  supervision  ........... 

Taxes  and  other  expenses  .......... 

Wachusett  Department : 

Superintendence    ............ 

Reservoir       ............. 

Forestry 

Protection  of  supply 

Buildings  and  grounds  .......... 

Wachusett  Dam 

Wachusett  Aqueduct 

Clinton  sewerage  system : 

Pumping  station 

Sewers,  screens  and  filter  beds  ......... 

Sanitary  inspection        ........... 

Swamp  drainage    ............ 

Power  plant   ............. 

Wachusett-Sudbury  power  transmission  line        .         .  ... 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 

Sudbury  Department: 
Superintendence,  Framingham  office    .         .         .         . 

Ashland  Reservoir  ........... 

Hopkinton  Reservoir     ........... 

Whitehall  Reservoir        ........... 

Framingham  Reservoirs  Nos.  1,  2  and  3       ...... 

Sudbury  Reservoir         ........... 

Lake  Cochituate    ............ 

Marlborough  Brook  filters     .......... 

Pegan  filters 

Sudbury  and  Cochituate  watersheds    ........ 

Sanitary  inspection        ........... 

Cochituate  Aqueduct    ........... 

Sudbury  Aqueduct         ........... 

Weston  Aqueduct  ............ 

Forestry  ............. 

Power  plant   ............. 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 

Distribution  Department: 
Superintendence    ............ 

Pumping  service: 

Superintendence  ........... 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 

Arlington  pumping  station,  pumping  service    ...... 

Chestnut  Hill  low-service  pumping  station,  pumping  service  No.  2 

Chestnut  Hill  high-service  pumping  station,  pumping  service  No.  1 

Spot  Pond  pumping  station,  pumping  service  ..... 

Hyde  Park  pumping  station,  pumping  service         ..... 

Arlington  stand  pipe      ........... 

Maiden  standpipe  ........... 

Bear  Hill  Reservoir        ........... 

Chestnut  Hill  Reservoir  and  grounds  .         .         .         .         .         .         . 

Fells  Reservoir       ............ 

Forbes  Hill  Reservoir 

Mystic  Lake,  conduit  and  pumping  station  ...... 

Mystic  Reservoir   ............ 

Waban  Hill  Reservoir 

Weston  Reservoir  ............ 

Spot  Pond 

Buildings  at  Spot  Pond 

Pipe  lines: 

Low  service  ............ 

Northern  high  service         .......... 

Northern  extra  high  service       ......... 

Southern  high  service         .......... 

Southern  extra  high  service        ......... 

Supply  pipe  lines  .......... 

Buildings  at  Chestnut  Hill  Reservoir 

Chestnut  Hill  pipe  yard  ......... 

Glenwood  pipe  yard  and  buildings 

Stables 

Venturi  meters 

Measurement  of  water  ........... 

Arlington  pumping  station,  building  and  grounds 

Hyde  Park  pumping  station,  buildings  and  grounds  .... 

Fisher  Hill  Reservoir     ........... 

Bellevue  Reservoir         ........... 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 


Total  for  maintaining  and  operating  works 


$12,550  13 

36,668  78 

49,663  96 

$10,544  43 

29,471  40 

11,171  88 

6,827  50 

5,966  83 

10,131  09 

9,286  95 

2,454  52 

9,031  63 

1,135  62 

8,282  79 

20,796  16 

1,867  63 

148  29 

127,116  72 

$13,263  09 

3,639  44 

3,624  27 

3,333  92 

13,610  27 

16,474  63 

11,490  74 

3,965  52 

9,558  69 

2,233  96 

3,859  64 

4,789  95 

12,700  98 

10,948  70 

11,353  35 

11,230  39 

45  50 

136,123  04 

$10,009  70 

6,363  16 

395  35 

18,803  55 

105,227  80 

44,077  20 

32,620  00 

12,961  90 

231  48 

1,167  10 

453  10 

23,770  59 

1,720  65 

4,223  38 

10,421  90 

755  12 

4S8  94 

5,454  54 

11,144  23 

356  28 

46,042  06 

10,359  62 

356  33 

9,537  44 

304  14 

2,718  24 

8,597  52 

4,859  85 

3,255  87 

9,391  82 

2,100  99 

4,125  76 

393  03 

559  51 

3,971  75 

2,771  17 

651  96 

400,643  03 

$762,765  66 
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(7)     Detailed  Financial  Statement  under  Metropolitan  Water  Act. 

The  Commissioner  herewith  presents,  in  accordance  with  the  requirements  of 
the  metropolitan  water  act,  a  detailed  statement  of  the  expenditures  and  disburse- 
ments, receipts,  assets  and  liabilities  for  the  year  1922. 

(a)    Expenditures  and  Disbursements. 

The  total  amount  of  the  expenditures  and  disbursements  on  account  of  con- 
struction and  acquisition  of  works  for  the  year  beginning  January  1,  1922,  and 
ending  December  31,  1922,  was  $332,974.17  and  the  total  amount  from  the  time 
of  the  organization  of  the  Metropolitan  Water  Board,  July  19,  1895,  to  December 
31,  1922,  has  been  $43,777,579.45. 

For  maintenance  and  operation  the  expenditures  for  the  year  were  $762,765.66. 

The  salaries  of  the  commissioners,  and  the  other  expenses  of  administration, 
have  been  apportioned  to  the  construction  of  the  works  and  to  the  maintenance 
and  operation  of  the  same,  and  appear  under  each  of  those  headings. 

The  following  is  a  division  of  the  expenditures  according  to  their  general 
character:  — 


General,  Character  op  Expenditures. 


For  the  Year  ending 
December  31,  1922. 


Construction  of  Works  and  Acquisition  by  Purchase  or  Taking. 

Administration . 
Clerks  and  stenographers  .......... 

Stationery  and  printing    ........... 

Postage,  express  and  telegrams  ......... 

Telephone,  lighting,  heating,  water  and  care  of  building        .... 

Miscellaneous  expenses      ........... 


Engineering. 

Chief  engineer  ............ 

Principal  assistant  engineers     ......... 

Engineering  assistants 

Inspectors 

Architects  ............ 

Railroad  and  street  car  travel ......... 

Wagon  hire         ............ 

Stationery  and  printing    .......... 

Engineering  and  draughting  supplies       ....... 

Books,  maps  and  photographic  supplies  ...... 

Telephone,  lighting,  heating,  water  and  care  of  buildings,  main  office 
Miscellaneous  expenses      .......... 


Construction. 
Preliminary  work: 

Advertising    .............. 

Contracts,  distribution  system: 

Atlantic  Works,  Contract  14,  for  30-inch  hydraulic  lift  valves     .... 

George  M.  Bryne,  Contract  23,  for  laying  Section  50,  of  the  northern  high  service 
pipe  lines    .............. 

Coffin  Valve  Co.,  Contract  21,  for  furnishing  manhole  frames  and  covers  . 

Maurice  M.  Devine,  Contract  26,  for  sandblasting  and  painting  steel  tank  of  the 
northern  extra  high  service  on  Arlington  Heights  ..... 

D.  M.  Dillon  Steam  Boiler  Works,  Contract  1,  for  furnishing  two  vertical  fire- 
tube  boilers  for  Chestnut  Hill  Pumping  Station  No.  1  .         .         .         . 

Gibby  Foundry  Co.,  Contract  22,  for  furnishing  cast-iron  frames  and  covers  for 
gate  chambers  ........... 

Johns-Man ville  Inc.,  of  Mass.,  Contract  17,  for  non-heat-conducting  covering  for 
boilers  and  steam  piping  at  Chestnut  Hill  pumping  station,  No.  1 

Kelley  &  Sullivan,  Contract  24,  for  laying  water  pipes  in  Maiden  and  Everett 
on  Section  48  in  part,  for  the  northern  high  service  pipe  lines  of  the  Distri- 
bution System .... 

Kelley  &  Sullivan,  Contract  24,  for  laying  water  pipes  in  Maiden  &  Everett,  on 
Section  49  in  part,  for  the  northern  high  service  pipe  lines  of  the  Distribu- 
tion System     ............. 

Lumsden  &  Van  Stone  Co.,  Contract  13,  for  flanged  special  castings  . 

Norfolk  Iron  Co.,  Contract  16,  for  galleries  for  two  boilers  at  Chestnut  Hill 
pumping  station,  No.  1  ..........         . 

George  T.  Rendle,  Contract  11,  for  laying  12-inch  water  pipes  under  the  Nepon- 
set  River,  and  New  York,  New  Haven  &  Hartford  Railroad,  Boston  . 

A  mounts  carried  forivard      ........... 


$2,865  00 

168  47 

28  25 

4  89 

54  17 


$477  43 

2,918  47 

9,327  06 

1,786 

12 

1,000  00 

82 

22 

7.". 

193 

63 

178 

97 

80 

90 

14 

67 

114 

99 

$2,796  30 

44,304  53 
9,783  50 

3,561  50 
989  50 

1,274  98 
884  00 

5,400  00 


39,192  05 
363  66 


193  20 

862  92 


$3,120  78 


16,175  21 


154  95 


$109,606  14         $19,450  94 
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General  Character  of  Expenditures. 


For  the  Year  ending 
December  31,  1922. 


Amounts  brought  forward 


Construction  —  Con. 
Contracts,  distribution  system  —  Con. 

Underwood  Machinery  Co.,  Contract  9,  for  coal  conveying  equipment  at  Chest- 
nut Hill  pumping  station  No.  1      .         .         .         .         .  .         . 

United  States  Cast  Iron  Pipe  &  Foundry  Co.,  Contract  20,  furnishing  cast-iron 
water  pipes  and  special  castings     ......... 

Walsh's  Holyoke  Steam  Boiler  Works,  Contract  18,  for  removing  and  disposing 
of  an  existing  water  tank  on  Arlington  Heights,  and  building  a  steel  tank 
on  the  same  site,  for  the  northern  extra  high  service  of  the  Distribution 
System . 

Warren  Foundry  Machinery  Co.,  Contract  12,  for  cast-iron  water  pipes  and 
special  castings         ............ 

Warren  Foundry  &  Machinery  Co.,  Contract  19,  for  furnishing  cast-iron  water 
pipes  and  special  castings       .......... 

Worthington  Pump  &  Machinery  Corp.,  Contract  3,  for  building  and  erecting 
pumping  engine  at  Chestnut  Hill  Pumping  Station  No.  1     .         .         .         . 

Additional  work: 

Labor 

Traveling        .............. 

Freight  and  express 

Tools,  machinery,  appliances  and  hardware  supplies  .         .         .         .         . 

Electrical  supplies  ............ 

Castings,  ironwork  and  metals      .......... 

Iron  pipe  and  valves     ............ 

Paint  and  coating  ............ 

Lumber  and  field  buildings  ........... 

Drain  pipe 

Brick,  cement  and  stone        ........... 

Sand,  gravel  and  filling         ........... 

Municipal  and  corporation  work  .......... 

Unclassified  supplies 

Miscellaneous  expenses  ........... 

Real  Estate. 
Legal  and  expert : 
Conveyancing  expenses 

Purchase  of  Existing  Water  Works. 
Legal  and  expert: 
Miscellaneous  expenses  ........... 

Amount  charged  from  beginning  of  work  to  January  1,  1922  .         .         .         . 

Total  amount  of  construction  expenditures  to  January  1,  1923 

Maintenance  and  Operation  of  Works. 
Administration : 
Commissioners       ............. 

Secretary  and  assistants         ........... 

Rent       ............... 

Repairs  of  buildings      ............ 

Fuel 

Lighting 

Care  of  building 

Postage 

Printing,  stationery,  and  office  supplies       ........ 

Telephones     .............. 

Travelling  expenses        ............ 

Miscellaneous  expenses  ........... 


General  supervision: 
Chief  engineer  and  assistants 
Rent       ..... 
Repairs  of  building 

Fuel 

Lighting  .... 

Care  of  building     . 


Express  and  telegrams  .... 

Printing,  stationery  and  office  supplies 
Telephones     ...... 

Traveling  expenses         .... 

Miscellaneous  expenses 


$109,606  14        $19,450  94 


142  50 
5,918  05 


28,250  15 

308  80 

116,471  29 

30,360  00 

291,056  93 


$10,380  00 

4  67 

64  37 

1,500  37 

327  84 

3,271  16 

2,670  83 

611  72 

1,883  39 

50  94 

1,060  25 

205  71 

293  35 

44  31 

69  90 

22,438  81 


24  12 


3  37 


Amount  carried  forward 


$332,974  17 

43,444,605  28 

$43,777,579  45 

$2,500  00 

6,303  75 

515  62 

403  55 

171  67 

218  97 

944  15 

110  00 

973  93 

156  51 

30  00 

221  98 

12,550  13 

$26,216  65 

1,546  88 

1,363  65 

515  03 

.   451  40 

2,832  53 

88  00 

222  81 

1,309  49 

631  84 

1,112  73 

377  77 

36,668  78 

$49,218  91 
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General  Character  of  Expenditures. 


For  the  Year  ending 
December  31,  1922. 


Amount  brought  forward 


Pumping  service: 
Superintendence    ............ 

Labor     .............. 

Fuel 

Oil,  waste  and  packing 

Repairs 

Small  supplies 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 

Reservoirs,  aqueducts,  pipe  lines,  buildings  and  grounds: 
Superintendents     ............ 

Engineering  assistants  ........... 

Sanitary  inspectors        ........... 

Labor,  pay  roll       ......  ...... 

Labor,  miscellaneous     .         . 

Alterations  and  repairs  of  pumping  stations         ...... 

Alterations  and  repairs  of  other  buildings  and  structures    .... 

Automobiles  ............. 

Brick       .  .  

Brooms,  brushes  and  janitor's  supplies 

Castings,  ironwork  and  metals     ......... 

Cement  and  lime  ............ 

Drafting  and  photo  supplies  ......... 

Electrical  supplies  ........... 

Fertilizer  and  planting  material    ......... 

Freight  and  express        ........... 

Fuel 

Gypsy  moth  supplies    ........... 

Hardware       ............. 

Hay  and  grain        ............ 


Horses 


Lighting 

Lumber  .............. 

Machinery      .............. 

Paints  and  oils       ............. 

Pipe  and  fittings   ............. 

Postage  ............... 

Printing,  stationery  and  office  supplies         ........ 

Rubber  and  oiled  goods         ........... 

Stable  expenses      ............. 

Sand,  gravel  and  stone  ........... 

Traveling  expenses         ............ 

Telephones 

Teaming 

Tools  and  appliances     ............ 

Vehicles,  harnesses  and  fittings 

Miscellaneous  expenses  ........... 

Contracts : 
George  E.  Babcock,  Contract  13-M,  for  painting  steel  tank  at  Bellevue  Res- 
ervoir, Boston  ......  ..... 

George  E.  Babcock,  Contract  16-M,  for  painting  Water  Works  buildings  at 

Chestnut  Hill  Reservoir,  Boston 

Central  Building  Co.,  Contract  7-M,  for  granite  facing  for  circular  dam  at 

Quinapoxet  River  in  West  Boylston,  Mass 

Charles  W.  Dolloff  &  Co.,  Contract  12-M,  for  repairing  side  tracks  at  Chest- 
nut Hill  Reservoir,  Boston      .......... 

Thomas  P.  Hurley,  Contract  10-M,  for  alterations  to  house  at  Sudbury  Dam 
Thomas  P.  Hurley,  Contract  11-M,  for  constructing  a  gaging  chamber  on  Sud- 
bury Aqueduct  in  Sherborn,  Mass.         ........ 

Lombard  Governor  Co.,  Contract  6-M,  for  furnishing  governors  for  Wachusett 

Power  Plant  at  Clinton,  Mass _      ■ 

Edwin  H.  Lowe,  for  rebuilding  the Beaven  house  in  Clinton,  Mass.,  authorized 

by  vote  of  the  Commission  September  21,  1922        .  .         . 

New  England  Power  Co.,  for  reconstructing  the  Wachusett  tap  line  (so  called) 
in  accordance  with  proposal  of  September  22,  1922         .         .         .  . 

New  England  Power  Co.,  for  work  on  Waehusett-Sudbury  power  transmis- 
sion line,  in  accordance  with  proposal  of  September  27,  1922 
W.  L.  Waples  Co.,  Contract  14-M,  for  painting  Forbes  Hill  standpipe,  Quincy 
Improvement  and  protection  of  water  supplies       ....... 

Water  from  city  of  Worcester 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 


$6,363  16 

121,276  24 

73,978  79 

2,210  26 

13,931  06 

2,294  10 

395  35 


Payments  in  lieu  of  taxes  ..... 

Total  expenditures  for  maintenance  and  operation 


$8,366  83 

20,094  39 

4,080  00 

304,448  12 

115  71 

1,419  72 

9,277  89 

11,507  49 

1  68 

535  54 
2,134  50 

621  03 

205  21 
2,207  96 
1,743  39 

800  11 
3,768  08 
1,868  97 
2,650  77 
1,104  16 

400  00 

310  20 
2,705  13 
3,308  32 
2,398  62 
2,294  39 
54  27 

902  09 

515  32 
1,178  39 

606  59 
3,851  85 
1,439  21 
3,329  05 
7,920  82 

487  60 
10,962  01 


1,629  08 

573  75 

4,537  25 

3,376  95 
2,000  00 

2,011  95 

3,917  13 

975  00 

510  00 

1,375  80 
819  40 
796  76 
449  60 
845  75 


$49,218  91 


220,448  96 


443,433  83 
49,663  96 


$762,765  66 
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(b)    Receipts. 

The  total  amount  of  receipts  from  the  operations  of  the  Commission  and  from 
sales  of  property  for  the  year  beginning  January  1,  1922,  and  ending  December  31, 
1922,  was  $112,100.46;  and  the  total  amount  from  the  time  of  the  organization  of 
the  Metropolitan  Water  Board,  July  19,  1895,  to  December  31,  1922,  has  been 
$1,957,506.52.     The  general  character  of  these  receipts  is  as  follows: — • 


General  Character  of  Receipts. 


For  the  Year  ending 
December  31,  1922. 


Applicable  to  the  loan  fund: 

Land  and  biildings 

Construction  tools,  supplies  and  reimbursements        ...... 

Applicable  to  payment  of  interest,  sinking  fund  requirements  and  expenses  of 
maintenance  and  operation: 
Proceeds  from  operations  of  the  Board: 

Rents 

Land  products 

Electric  energy   ............. 

Maintenance  labor,  tools,  supplies  and  reimbursements  ..... 

Interest  and  unclassified  receipts       ......... 

Applicable  to  the  sinking  fund: 
Water  supplied  to  cities  and  towns,  water  companies  and  others 

Amount  credited  from  beginning  of  work  to  January  1,  1922  ..... 
Total  receipts  to  January  1,  1923        ......... 


$661  90 
2,241  19 


S2,604  70 
7,982  07 

83,808  19 

4,847  17 

96  61 


$2,903  09 


99,338  74 
9,858  63 


5112,100  46 
,845,406  06 


$1,957,506  52 


The  foregoing  receipts  have  been  credited  to  the  various  objects  or  works,  as 
follows :  — 


Sources  of  Receipts. 


For  the  Year  ending 
December  31,  1922. 


Supplying  water  outside  of  water  district        . 
Construction  and  acquisition  of  works: 

Administration       ......... 

Distribution  system 

Purchase  of  existing  water  works  . 

Maintenance  and  operation  of  works: 
Administration       ......... 

General  supervision       ........ 

Wachusett  Aqueduct     ........ 

Wachusett  Reservoir      ........ 

Wachusett  electric  power  plant     ...... 

Sudbury  system 

Sudbury  electric  power  plant        ...... 

Distribution  system 

Clinton  sewerage  system        ....... 

Amount  credited  from  beginning  of  work  to  January  1,  1922 
Total  receipts  to  January  1,  1923 


$9,858  63 


$251  00 

1,990  19 

661  90 

2,903  09 

$687  16 

1,805  53 

641  01 

3,907  55 

47,399  88 

5,187  56 

36,411  74 

1,878  37 

1,419  94 

99,338  74 

$112,100  46 

1,845,406  06 

$1,957,506  52 

(c)    Assets. 

The  following  is  an  abstract  of  the  assets  of  the  water  works,  a  complete  schedule 
of  which  is  kept  on  file  in  the  office  of  the  Commission :  — 

Office  furniture,  fixtures  and  supplies;  engineering  and  scientific  instruments  and  sup- 
plies; police  supplies;  horses,  vehicles,  field  machinery,  etc.;  machinery,  tools  and 
other  appliances  and  supplies;  completed  works,  real  estate  and  buildings  connected 
therewith. 
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(d)    Liabilities. 
There  are  sundry  bills  for  current  expenses  which  have  not  yet  been  received. 

Amount  of  Monthly  Estimates,  not  due  until  Completion  of  Contract  or  until  Claims  are 

settled. 


Name. 


Work. 


Amount. 


George  E.  Babcock  Co. 
George  E.  Babcock  Co. 
George  M.  Bryne 

Coffin  Valve  Co. 
Maurice  M.  Devine     . 

Chas.  W.  Dolloff  &  Co. 

Thomas  P.  Hurley 

Kelley  &  Sullivan 

Harvey  L.  Maney 
Walsh's  Holyoke  Steam  Boiler  Works 
W.  L.  Waples       .... 
Warren  Foundry  &  Machinery  Co. 
Worthington  Pump  &  Machinery  Corp. 


Contract  13-M,  for  painting  steel  tank  at  Bellevue 
Reservoir,  Boston        ...... 

Contract  16-M,  for  painting  water  works  buildings 
at  Chestnut  Hill  Reservoir,  Boston 

Contract  23,  for  laying  water  pipes  in  Maiden  & 
Everett,  Section  50  of  the  northern  high-service 
pipe  lines 

Contract  21,  for  manhole  frames  and  covers  . 

Contract  26,  for  sand-blasting  and  painting  steel 
tank  on  Arlington  Heights 

Contract  12-M,  for  repairing  side  tracks  at  Chest- 
nut Hill  Reservoir,  Boston  .... 

Contract  11-M,  for  constructing  a  gaging  chamber 
on  Sudbury  Aqueduct  in  Sherborn,  Mass  . 

Contract  24,  for  laying  water  pipes  in  Maiden  & 
Everett,  Section  48  in  part)  and  Section  49  of 
the  northern  high  service  pipe  lines    . 

Contract  15,  for  constructing  reservoir  foundation 
on  Arlington  Heights 

Contract  18,  for  steel  tank  for  Arlington  reservoir 
on  Arlington  Heights  .... 

Contract  14-M,  for  painting  Forbes  Hill  Standpipe, 
Quincy 

Contract  19,  for  furnishing  cast-iron  water  pipes 
and  special  castings     ...... 

Contract  3,  for  building  and  erecting  pumping  en- 
gine at  Chestnut  Hill  Pumping  Station  No.  1    . 


S287  48 
101  25 

7,730  21 
1,726  50 

628  50 

595  93 

355  05 

7,269  18 
1,330  35 
1,486  85 
144  60 
20,553  76 
7,590  00 


Settlements  are  pending  with  the  following  parties  for  land  and  easements  taken 
in  lands  owned  by  them :  — 

New  York,  New  Haven  &  Hartford  Railroad  Company,  Frederique  Ropp,  heirs 
of  Ella  Wood,  Jack  Calcia,  Brayton  D.  Fisher,  heirs  of  Andrew  Temple,  of 
Medford,  heirs  of  Thomas  Casey,  Georgia  N.  Mayberry  et  als.  Tr.,  Charles  W. 
Perkins,  Tr.,  James  E.  Norton  and  Estate  of  Daniel  L.  Barry,  Rosario  lorio. 
Caroline  R.  Lawrence,  Angelo  Sacco,  Lewis  H.  Bonelli,  Walter  S.  Sherman,  Fannie 
H.  Levy,  Henry  B.  Jacobs,  Gertrude  E.  Kennedy,  George  A.  Graves,  Frank  A. 
Melanson,  Boston  &  Maine  Railroad. 


SEWERAGE  WORKS. 

(1)     Metropolitan  Sewerage  Loans,  Receipts  and  Payments. 

The  loans  authorized  for  the  construction  of  the  Metropolitan  Sewerage  Works, 
the  receipts  which  are  added  to  the  proceeds  of  these  loans,  the  expenditures  for 
construction,  and  the  balances  available  on  January  1,  1923,  have  been  as 
follows :  — 

North  Metropolitan  System. 

Loans  authorized  under  various  acts  to  January  1,   1923  for  the  construction 

of  the  North  Metropolitan  System  and  the  various  extensions 

Receipts  from  sales  of  real  estate  and  from  miscellaneous  sources  which  are 

placed  to  the  credit  of  the  North  Metropolitan  System: 

For  the  year  ending  December  31,  1922    ....  $282  00 

For  the  period  prior  to  January  1,  1922    ....  87,422   16 

87,704   16 

$7,750,069  89 


$7,662,365  73 
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Amount  approved  for  payment  from  the  Metropolitan  Sewerage  Loan  Fund, 
North  System: 
For  the  year  ending  December  31,  1922    ....  $2,156  80 

For  the  period  prior  to  January  1,  1922    ....         7,572,580  11 

Balance,  North  Metropolitan  System,  January  1,  1923 


7,574,736  91 
$175,332  98 


South  Metropolitan  System. 

Loans  authorizedjunder  the  various  acts  to  January  1,  1923,  applied  to  the  con- 
struction of  the  Charles  River  Valley  sewer,  Neponset  valley  sewer,  high- 
level  sewer  and  extensions,  constituting  the  South  Metropolitan  System    .  §9,992,046  27 
Receipts  from  pumping,   sales  of  real  estate  and  from  miscellaneous  sources, 
which  are  placed  to  the  credit  of  the  South  Metropolitan  System: 
For  the  vear  ending  December  31,  1922    ....  SI   08 

For  the  period  prior  to  January  1,  1922    ....  24,637  40 

24,638  48 


§10,016,684  75 


Amount  approved  for  payment  from  the  Metropolitan  Sewerage  Loan  Fund, 
South  System: 
On  account  of  the  Charles  River  valley  sewer    .  .  .        $800,046  27 

On  account  of  the  Neponset  valley  sewer  .  .  .  911,531  46 

On  account  of  the  high-level  sewer  and    extensions,   in- 
cluding Wellesley  extension: 
For    the    year    ending    December    31, 

1922 $7,731  79 

For    the    period    prior    to    January    1, 

1922 8,193,290  21 


8,201,022  00 


Balance,  South  Metropolitan  System,  January  1,  1923 


9,912,599  73 
$104,085  02 


(2)     Total  Sewerage  Debt,  December  31,  1922. 

North  Metropolitan  System. 

Bonds  issued  by  the  Treasurer  of  the  Commonwealth: 

Sinking  fund  bonds  (3  and  3 5  per  cent)     ...... 

Serial  bonds  (3^  and  4  per  cent)        ....... 


Total  bond  issue  to  December  31,  1922 
Serial  bonds  paid  prior  to  January  1,  1922  . 
Serial  bonds  paid  in  1922   .... 


Total  bond  issue  outstanding  December  31,  1922  . 


$181,000  00 
25,500  00 


$6,563,000  00 
925,500  00 

.  $7,488,500  00 


Gross  sewerage  debt  ........ 

Sinking  fund  December  31,  1922 

Net  sewerage  debt  December  31,  1922 

A  net  decrease  for  the  year  of  5327,346.51. 


206,500  00 

$7,282,000  00 

$7,282,000  00 
3,835,862  58 

$3,446,137  42 


South  Metropolitan  Syste??i. 

Bonds  issued  by  the  Treasurer  of  the  Commonwealth: 
Sinking  fund  bonds  (3  and  3|  per  cent)     . 
Serial  bonds  (4,  4i  and  5  per  cent)  .... 

Total  bond  issue  to  December  31,  1922 
Serial  bonds  paid  prior  to  January  1,  1922  . 
Serial  bonds  paid  in  1922   ...... 


.  *s,877,912  00 
.     1,045,000  00 

.  $9,922,912  00 
$117,000  00 
30,000  00 
147,000  00 


Total  bond  issue  outstanding  December  31,  1922    . 

Gross  sewerage  debt  ........ 

Sinking  fund  December  31,  1922 

Net  sewerage  debt  December  31,  1922 

A  net  decrease  for  the  year  of  $147,024.68. 


.  $9,775,912  00 

.  $9,775,912  00 

.  2,381,236  99 

.  $7,394,675  01 
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(3)     North  and  South  Metropolitan  Loan  and  Sinking  Funds,  December 

31,  1922. 


Loans. 

Bonds  issued 

(Sinking  Fund). 

Bonds  issued 
(Serial  Bonds). 

Sinking 
Fund. 

Year. 

North 
System . 

South 

System. 

North 
System. 

South 

System . 

North 
System . 

South 

System. 

North  and 

South 
Systems. 

1889 

1800 

1891 

1802 

1893 

1894 

1895 

1896 

1897 

1898 

1899 

1900 

1901     , 

1902 

1903 

1904 

1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

1920 

1921 

1922 

$5,000,000  00 

500,000  00 

300,000  00 

30,000  00 

85,000  00 

215,000  00 

265,000  00 

500,000  00 

55,000  00 

413,000  00 

56,000  00 

6,000  00 

378,000  00 

130,500  00 
83,000  00 2 
285,000  00 

150,000  00 

$500,000  00 

300,000  00 

35,000  00 

4,625,000  00 

10,912  001 

40,000  00 

1,000,000  00 
392,000  00 

1,175,000  00 

350,000  00 

5,000  00 

40,000  00 

325,000  00 

225,000  00 
100,000  00 

80,000  00 

$2,200,000 

368,000 

1,053,000 

579,000 

500,000 

300,000 

30,000 

80,000 

220,000 

265,000 

500,000 

55,000 

300,000 
113,000 

$S00,000 

300,000 

200,000 

300,000 

35,000 

1,025,000 
10,912 

2,040,000 
864,000 

1,736,000 
392,000 

175,000 
300,000 
700,000 

- 

$52,000 
378,000 

130,500 

70,000 

285,000 

$355,000 

40,000 

325,000 

225,000 

100,000 

$361,410  59 

454,520  57 

545,668  26 

636,084  04 

754,690  41 

878,557  12 

1,008,724  95 

1,146,998  68 

1,306,850  30 

1,492,418  98 

1,673,784  40 

1,931,741  89 

2,184,674  98 

2,458,541  20 

2,749,337  90 

3,011,512  44 

3,290,979  46 

3,604,657  27 

3,925,792  75 

4,270,205  50 

4,695,573  07 

5,168,524  03 

5,698,228  38 

6,217,099  57 

$8,451,500  003 
789,134  27 

$9,202,912  00 
789,134  27 

- 

- 

- 

- 

- 

$7,662,365  73 

$9,992,046  27 

16,563,000 

$8,877,912 

$925,500 

$1,045,000 

- 

'  The  sum  of  $10,912  was  appropriated  to  reimburse  the  town  of  Watertown  for  the  expense  of  constructing 
the  Watertown  siphon. 

2  This  amount  includes  $13,000,  balance  of  appropriation  for  north  metropolitan  maintenance  under  chap- 
ter 775,  Acts  of  1914,  which  was  transferred  to  North  Metropolitan  Loan  Fund,  under  authority  of  chapter  76, 
Resolves,  of  1915.     No  bonds  to  be  issued,  as  this  was  cash. 

3  Of  this  amount,  $789,134.27  was  expended  for  the  construction  of  the  Charles  River  valley  sewer,  which  is 
now  included  in  the  South  Metropolitan  System. 

(4)     Sewer  Assessments,  1922. 

The  following  sewer  assessments  were  made  by  the  Treasurer  of  the  Common- 
wealth upon  the  various  municipalities: 


North  Metropolitan  Sewerage  System. 

Sinking  fund  requirements  ......... 

Serial  bonds      ............ 

Interest    ............. 

Maintenance: 

Appropriated  by  Legislature    ......  $315,800  00 

Less  balance  on  hand      .......  29,955  20 


Total  North  Metropolitan  sewerage  assessment 


$151,012  22 

23,000  00 

247,117  33 


285,844  80 
$706,974  35 


1923. 
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South  Metropolitan  Sewerage  System. 
Sinking  fund  requirements  .  .  . 

Serial  bonds      ......... 

Interest    .......... 

Maintenance: 

Appropriated  by  Legislature    ...... 

Less  balance  on  hand      ....... 


$188,700  00 
18,313  48 


8124,679  34 

28,371   01 

353,325  23 


170,386  52 


Total  South  Metropolitan  sewerage  assessment 


$676,762  10 


In  accordance  with  the  provisions  of  sections  5  and  6,  chapter  92  of  the  General 
Laws,  the  proportion  to  be  paid  by  each  city  and  town  to  meet  the  interest  and 
sinkiug  fund  requirements  for  each  year  is  based  upon  their  respective  taxable 
valuations,  and  to  meet  the  cost  of  maintenance  and  operation  upon  their  respective 
populations. 

The  divisions  of  the  assessments  for  1922  were  as  follows:  — 

North  Metropolitan  Sewerage  Syste?n. 


Cities  and  Towns. 

Assessment. 

Cities  and  Towns. 

Assessment. 

Arlington     ...... 

Belmont       ...... 

Boston 

Cambridge  ...... 

Chelsea         ...... 

Everett1 

Lexington    ...... 

Maiden ' 

Medford 

Melrose         ...... 

$23,581  09 
14,981  52 
102,146  67 
144,571  01 
44,711  33 
46,511  28 
6,651  45 
50,585  33 
41,392  91 
21,359  60 

Reading 

Somerville   ...... 

Stoneham    ...... 

Woburn        ...... 

Total 

$9,171  03 
29,419  52 
95,065  14 
8,107  72 
14,649  43 
18,994  25 
17,617  18 
17,457  89 

$706,974  35 

1  Exclusive  of  $3,940.01  special  assessments  on  Everett,  Maiden  and  Revere. 

South  Metropolitan  Sewerage  System. 


Cities  and  Towns. 

Assessment. 

Cities  and  Towns. 

Assessment. 

Boston          ...... 

Brookline 

Dedham       ...... 

Milton 

Newton        ...... 

Quincy 

$325,192  17 
90,750  49 
14,483  66 
19,003  62 
82,777  50 
58,561  94 

Waltham 

Watertown  .         .         . 

Wellesley 

Total 

$41,221  03 
29,137  72 
15,633  97 

$676,762  10 

(5)     Expenditures  for  the  Different  Works. 

The  following  is  a  summary  of  the  expenditures  made  in  the  various  operations 
for  the  different  works :  — ■ 
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Construction  and  Acquisition  of  Works. 


For  the  Year  ending 
December  31,  1922. 


North  Metropolitan  System. 
North  System,  enlargement: 
Administration      ............. 

New  Mystic  Sewer  in  Woburn  and  Winchester  (chapter  529,  Acts  of  1922): 

Section  71 $1,103  59 

Section  72 1,039  73 

Amount  charged  from  beginning  of  work  to  January  1,  1922    . 

Total  for  North  Metropolitan  System  to  January  1,  1923  .         .         .         . 

South  Metropolitan  System. 
High-level  sewer  extensions: 
Wellesley  extension: 

Section  99 $1,200  00 

Section  100 199  72 

Section  101 2,000  00 

Real  estate : 

Settlements 2,400  00 

Legal,  conveyancing  and  expert     .......  74  06 

Quincy  Pumping  Station  and  Force  Main  No.  2  (chapter  529,  Acts  of  1922) 

Amount  charged  from  beginning  of  work  to  January  1,  1922 

Total  for  South  Metropolitan  System  to  January  1,  1923  .         .         .         . 

Total  for  construction,  both  systems 


$13  48 


2,143  32 


$2,156  80 
7,572,580  11 
$7,574,736  91 


$5,873  78 
1,858  01 


$7,731  79 
9,904,867  94 


$9,912,599  73 
$17,487,336  64 


Maintenance  and  Operation. 


For  the  Year  ending 
December  31,  1922. 


North  Metropolitan  System     . 
South  Metropolitan  System 

Total  for  maintenance,  both  systems 


$302,092  48 
180,894  75 


$482,987  23 


(6)     Detailed  Financial  Statement. 

The  Commissioner  herewith  presents,  in  accordance  with  the  metropolitan 
sewerage  acts,  an  abstract  of  the  expenditures  and  disbursements,  receipts,  assets 
and  liabilities  for  the  year  ending  December  31,  1922:  — 

(a)     Expenditures  and  Disbursements. 


General  Character  of  Expenditures 


For  the  Year  ending 
December  31,  1922. 


Construction  of  Works  and  Acquisition  by  Purchase  or  Taking. 

North  System  Enlargement. 
Administration: 

Stationery,  printing  and  office  supplies 

Engineering: 

Engineering  assistants  ........... 

Traveling  expenses         .         .  . 

Stationery,  printing  and  office  supplies 

Engineering  and  draughting  supplies 

Miscellaneous  expenses  .......... 

Total  for  North  Metropolitan  System 


$1,955  32 

44  60 

40 

56  01 

86  99 


$13  48 


2,143  32 
$2,156  80 
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General  Character  of  Expenditures. 


For  the  Year  ending 
December  31,  1922. 


South  Metropolitan*  System. 

High-lecel  Sewer  Extensions. 
Engineering: 

Chief  Engineer 

Engineering  assistants  ............ 

Inspectors       .  .         ■         •         .         .         .         .         .  ' 

Stationery,  printing  and  office  supplies        ........ 

Construction : 

Advertising    .............. 

Labor  and  teaming 

Tools,  machinery  and  appliances  ......... 

Brick,  cement,  lumber  and  other  field  supplies  and  expenses'    .         .         .         . 

Contracts: 

Rendle-Stoddard  Co.,  Contract  3,  for  constructing  Section  99  (in  part)  of  the 
Wellesley  extension  of  the  high-level  sewer  in  Dedham         .... 

Bruno  &  Petitti,  Contract  2,  for  constructing  Section  100  of  the  Wellesley  exten- 
sion of  the  high-level  sewer  in  Dedham  ....... 

Rendle-Stoddard  Co.,  Contract  145,  for  constructing  Section  101  of  the  Wellesley 
extension  of  the  high-level  sewer  in  Needham  and  Dedham 

Real  estate : 
Legal,  conveyancing  and  expert    .......... 

Settlements    .............. 


Total  for  South  Metropolitan  System 


Maintenance  and  Operation  of  Works 

North  Metropolitan  System. 
Administration: 

Commissioners       ......... 

Secretary  and  assistants         ....... 

Rent       ....  

Heating,  lighting  and  care  of  building  .... 

Repairs  of  building        ........ 

Postage  ........... 

Printing,  stationery  and  office  supplies         .... 

Telephones     .......... 

Miscellaneous  expenses  ....... 

General  supervision : 

Chief  engineer  and  assistants 

Rent 

Heating,  lighting  and  care  of  building  .... 

Repairs  of  building        ........ 

Printing,  stationery  and  office  supplies         .... 

Telephones     .......... 

Traveling  expenses  ........ 

Miscellaneous  expenses  ....... 

Deer  Island  pumping  station: 
Labor      ........... 

Fuel 

Oil  and  waste         ......... 

Water      ........... 

Packing 

Repairs  and  renewals 

General  supplies    ......... 

Miscellaneous  supplies  and  expenses     ..... 

East  Boston  pumping  station: 

Labor     ........... 

Fuel 

Oil  and  waste 

Water 

Packing 

Repairs  and  renewals    ........ 

General  supplies    ......... 

Miscellaneous  supplies  and  expenses 

Amount  carried  forward       ....... 


S416  66 

455  00 

290  00 

14  50 


$34  55 

8  00 

579  94 

59  36 


$1,200  00 

199  72 

2,000  00 


S74  06 
2,400  00 


$1,250  00 

2,439  50 

164  06 

345  92 

71  33 

60  00 

429  91 

50  16 

14  92 


$11,013  83 

492  19 

1,037  89 

307  33 

165  29 

150  50 

50  00 

50  56 


$32,790  55 

20,958  50 

567  25 

1,234  20 

177  49 

2,210  51 

485  15 

309  69 


$36,826  70 

30,247  63 

896  47 

1,435  50 

330  56 

2,661  74 

1,328  02 

1,516  83 


$1,176  16 


681  85 


3,399  72 


2,474  06 
$7,731  79 


$4,825 


13,267  59 


58,733  34 


75,243  45 
$152,070  18 
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General  Character  op  Expenditures. 


For  the  Year  ending 
December  31,  1922. 


Amount  brought  forward 


North  Metropolitan  System  —  Con. 
Charlestown  pumping  station: 

Labor     .......... 

Fuel 

Oil  and  waste         ........ 

Water 

Packing  ......... 

Repairs  and  renewals    ....... 

General  supplies    ........ 

Miscellaneous  supplies  and  expenses     .... 

Alewife  Brook  pumping  station: 

Labor     .......... 

Fuel 

Oil  and  waste         ........ 

Water      .......... 

Packing 

Repairs  and  renewals    ....... 

General  supplies 

Miscellaneous  supplies  and  expenses     .... 

Reading  pumping  station: 
Labor     .......... 

Fuel 

Oil  and  waste  ........ 

Repairs  and  renewals    ....... 

General  supplies 

Miscellaneous  supplies  and  expenses    .... 

Sewer  lines,  buildings  and  grounds: 

Engineering  assistants 

Labor 

Automobiles  ......... 

Brick,  cement  and  lime         ...... 

Castings,  ironwork  and  metals      ..... 

Freight,  express  and  teaming 

Fuel  and  lighting 

Jobbing  and  repairing 

Lumber 

Machinery,  tools  and  appliances 

Paints  and  oils       ........ 

Rubber  and  oiled  goods         ...... 

Sand,  gravel  and  stone  ...... 

Telephones 

Traveling  expenses         ....... 

General  supplies    ........ 

Miscellaneous  expenses  .        . 


Horses,  vehicles  and  stable  account 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 

For  the  completion  of  Reading  extension  pumping  station  (item  635,  chapter  203, 
Acts  of  1921): 

Additional 

Real  estate,  settlements         ........... 

Legal,  conveyancing  and  expert  ......... 


Total  for  North  Metropolitan  System 

South  Metropolitan  System. 
Administration: 
Commissioners       ....... 

Secretary  and  assistants         ..... 

Rent . 

Heating,  lighting  and  care  of  building 

Repairs  of  building        ...... 

Postage  .  

Printing,  stationery  and  office  supplies 

Telephones 

Miscellaneous  expenses  ..... 


General  supervision: 
Chief  engineer  and  assistants 

Rent 

Heating,  lighting  and  care  of  building 

Amounts  carried  forward 


$24,200  00 
10,266  47 
436  08 
576  84 
92  24 
435  82 
286  42 
857  02 


$12,231  35 

5,338  56 

303  56 

293  64 

37  77 

128  35 

60  69 

213  28 


16,478  75 

15  75 

16  31 
18  96 

3,962  31 
381  33 


$2,640  00 

53,153  17 

2,098  92 

655  47 

1,874  44 

225  11 

213  25 

4,110  66 

1,953  20 

682  56 

1,102  17 

75  75 

432  06 

371  73 

1,521  82 

2,157  58 

2,096  71 


$75  00 

2,100  00 

303  67 


$1,250  00 

2,109  25 

164  06 

335  51 

58  12 

50  00 

381  48 

50  30 

80  42 


$6,660  00 

492  19 

1,006  64 


$152,070  18 


37,210  89 


18,607  20 


10,873  41 


75,364  60 

4,589  04 

898  49 


2,478  67 
$302,092  48 


$8,158  83 


$4,479  14 


$4,479  14 
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General  Character  of  Expenditures. 


Amounts  brought  forward 


South  Metropolitan  System  — Cod. 
General  supervision  —  Con. 
Repairs  of  building        ....... 

Postage  .  ........ 

Printing,  stationery  and  office  supplies 

Telephones     ......... 

Miscellaneous  expenses  ...... 


Ward  Street  pumping  station: 
Labor     ...... 

Fuel 

Oil  and  waste         .... 

Water 

Packing 

Repairs  and  renewals    . 

General  supplies     .... 

Miscellaneous  supplies  and  expenses 


Quincy  pumping  station: 
Labor      ...... 

Fuel 

Oil  and  waste         .... 

Water 

Packing  ..... 

Repairs  and  renewals    . 
General  supplies    .... 
Miscellaneous  supplies  and  expenses 

Nut  Island  screen-house: 

Labor 

Fuel 

Oil  and  waste         .... 

Water      ...... 

Packing  ..... 

Repairs  and  renewals    . 

General  supplies    .... 

Miscellaneous  supplies  and  expenses 


Sewer  lines,  buildings  and  grounds: 
Engineering  assistants  . 

Labor 

Automobiles  .... 

Brick,  cement  and  lime 
Castings,  ironwork  and  metals 
Fuel  and  lighting  .... 
Jobbing  and  repairing   . 
Lumber  . 

Machinery,  tools  and  appliances  . 
Paints  and  oils       .... 
Rubber  and  oiled  goods 
Sand,  gravel  and  stone  . 
Telephones     ..... 
Traveling  expenses 
General  supplies    .... 
Miscellaneous  expenses 


City  of  Boston  for  pumping 

Horses,  vehicles  and  stable  account 

Payments  under  industrial  accident  law  and  special  benefit  appropriations 

Total  for  South  Metropolitan  System 


For  the  Year  ending 
December  31,  1922. 


$8,158  83 


211  78 
20  00 
262  41 
150  92 
65  03 


$39,059  84 

26,809  73 

768  94 

1,173  74 

251  07 

1,840  84 

1,516  04 

1,397  38 


$12,696  30 
3,979  10 
336  92 
350  46 
179  77 
390  47 
372  65 
78  29 


$12,998  60 

3,220  00 

145  05 

355  23 

41  94 

180  42 

526  61 

81  39 


$5,820  00 

35,667  89 

737  14 

603  72 

141  53 

22  13 

216  38 

1,025  70 

1,368  17 

694  06 

128  12 

119  46 

233  95 

996  90 

1,637  76 

356  77 


$4,479  14 


8,868  97 


72,817  58 


18,383  96 


17,549  24 


49,769  68 

5,869  36 

2,615  82 

541  00 

$180,894  75 
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(b)     Receipts. 

The  receipts  from  the  sales  of  property,  from  rents  and  from  other  sources, 
have  been  credited  as  follows :  — 


Account. 


For  the 

Year  ending 

December  31, 

1922. 


Construction: 

North  Metropolitan 

South  Metropolitan  i 
Maintenance: 

North  Metropolitan 

South  Metropolitan 
Sinking  fund: 

North  Metropolitan  System 
Interest  fund: 

North  Metropolitan 

South  Metropolitan 


System 
System 

System 
System 


System 
System 


$282  00 
1  08 


341  06 

402  70 


75  00 


22  96 
20  28 


Amount  credited  from  beginning  of  work  to  January  1,  1922 
Total  receipts  to  January  1,  1923 


SI, 145  08 
162,296  77 


$163,441  85 


(c)     Assets. 

The  following  is  an  abstract  of  the  assets  of  the  sewerage  works,  a  complete 
schedule  of  which  is  kept  on  file  in  the  office  of  the  Commission:  — 

Office  furniture,  fixtures  and  supplies;  engineering  and  scientific  instruments  and  sup- 
plies; horses,  vehicles,  field  machinery,  etc.;  machinery,  tools  and  other  appliances 
and  supplies;   completed  works,  real  estate  connected  therewith. 

(d)     Liabilities. 
There  are  sundry  bills  for  current  expenses  which  have  not  yet  been  received. 


Amounts  on  Monthly  Estimates,  not  due  until  Completion  of  Contracts  or  until  Claims 

are  settled. 


Name. 

Work. 

Amount. 

High-level  sewer  extensions: 
Timothy  O'Connell           .... 

Contract  57,  Section  82  (in  part)    .... 

$60  00 

Settlements  are  pending  with  the  following  parties  for  easements  taken  in  lands 
owned  by  them :  — 

Clifford  M.  Locke,  Martha  W.  Burrage,  Edward  and  Catherine  Bingham, 
Hannah  Bingham,  Katherine  H.  Rooney,  Mary  A.  Read,  Hannah  E.  Pond,  Richaid 
G.  Wadsworth,  Bear  Hill  Associates,  George  A.  Forbes,  Maurice  McKenna  (Patrick 
J.  McKenna,  Tr.),  Michael  Flynn,  Cornelius  J.  Sweeney,  Mary  A.  Scally,  Stone- 
ham  Branch  Railroad. 
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Appendix    No.    1 


Contracts  made  and  pending  during 

[The  details  of  contracts  marie  before 


Number 

of 
Contract. 


3 
17* 


18  = 


20 2 


222 
23 


2. 

Work. 


Building  and  erecting  pump- 
ing engine  for  Chestnut  Hill 
Pumping  Station  No.  1. 

Furnishing  and  applying  non- 
heat-conducting  covering  for 
boilers  and  steam  piping  at 
Chestnut  Hill  Pumping  Sta- 
tion No.  1. 

Furnishing  Steel  Tank  for 
Arlington  Reservoir. 

Furnishing  3,150  tons  cast-iron 
water  pipe:  1,450  tons  20- 
inch,  1,350  tons  24-inch,  300 
tons  30-inch,  50  tons  20-inch 
and  24-inch  flexible  jointed 
pipe. 

Furnishing  50  tons  special 
castings. 


Furnishing  water  valves:  12 
12-inch,  4  16-inch,  4  24-inch 
and  6  36-inch  screw  lift 
valves. 

Furnishing  cast-iron  frames 
and  covers:  about  43,000 
pounds. 

Laying  20-inch  water  pipes  in 
Maiden  and  Medford. 


Laying  24-inch  and  30-inch 
water  pipes  in  Maiden  and 
Everett. 


Number 

of 

Bids. 


Amount  of  Bid. 


Next  to 
Lowest. 


$86,600  00 

945  00 

30,860  00 

134,433  50 

5,300  00 

19,011  64 

1,505  00 

53,355  00 


48,942  50' 


5. 

Lowest. 


875,900  00  i 
884  00 1 

29,737  00 ' 
132,390  00 ' 

4,925  00' 

11,468  00i 

1,238  40i 
51,718  00i 


46,235  00 


6. 

Contractor. 


Worthington  Pump  & 
Machinery  Corpora- 
tion, New  York. 

Johns-Manville,  Inc., 
Boston. 


Walsh's  Holyoke  Steam 
Boiler  Works,  Hol- 
yoke, Mass. 

Warren  Foundry  & 
Machine  Co.,  Phil- 
lipsburg,  N.  J. 


United  States  Cast 
Iron  Pipe  &  Foundry 
Company,  Philadel- 
phia, Pa. 

Coffin  Valve  Co.,  Ne- 
ponset,  Mass. 


Gibby    Foundry    Co., 
East  Boston. 

George  M.  Bryne,  Win- 
chester, Mass. 


Kelley      &      Sullivan, 
Somerville,  Mass. 


i  Contract  based  upon  this  bid. 
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the  Year  1922 — Water  Division. 

1922  have  been  given  in  previous  reports.] 


Date  of  Con- 
tract. 


Date  of 
Completion 
of  Contract. 


Prices  of  Principal  Items  of  Contract. 


10. 

Value  of 

Work  done 

Dec.  31, 

1922. 


Oct.  29,  1920 

Feb.  1,  1922 

Jan.  10,  1922 

Feb.  20,  1922 

Feb.  20,  1922 

Mar.  25,  1922 

Apr.  11,  1922 

June  20,  1922 


See  previous  report 


Mar.      8,  1922 


Aug.      1,  1922 


Oct.     31,  1922 


Sept.   20,  1922 


Nov.    17,  1922 


Aug.    15,  1922 


July     17,  1922 


For    furnishing    and    applying    non-heat-conducting 
covering,  $884.00. 


For  removing  the  existing  water  tank  at  Arlington 
Heights  and  building  the  new  tank,  $29,737.00. 

For  20-inch,  24-inch  and  30-inch  straight  pipe,  $41.65 
per  ton  of  2,000  pounds;  for  20-inch  and  24-inch 
flexible  jointed  pipe,  $65.50  per  ton  of  2,000  pounds. 

For  special  castings,  S98.50  per  ton  of  2,000  pounds 


For  12-inch  valves,  $190  each;  for  16-inch  valves,  $292 
each;  for  24-inch  valves,  $475  each;  for  36-inch  valves, 
$1,020  each. 

For  castings,  2.88  cents  per  pound  .... 


For  laying  ordinary  20-inch  cast-iron  pipe  with  joint- 
compound  joints,  $2.45  per  lin.  ft.;  for  making  lead 
joints  instead  of  joint-compound  joints  for  ordinary 
20-inch  cast-iron  pipe,  $4.50  per  joint;  for  laying 
flexible  20-inch  cast-iron  pipe  with  lead  joints  under 
B.  &  M.  R.R.,  $5.00  per  lin.  ft.;  for  laying  flexible  20- 
inch  cast-iron  pipe  with  lead  joints  under  the  Mystic 
River,  $22.00  per  lin.  ft.;  for  laying  ordinary  6-inch 
and  8-inch  cast-iron  pipe  with  joint-compound  joints 
for  blow-offs,  $1.00  per  lin.  ft.;  for  rock  excavation, 
$10.00  per  cu.  yd.;  for  earth  excavation  below  grade, 
$3.00  per  cu.  yd.;  for  chambers  for  20-inch  valves, 
$85  per  chamber;  for  chambers  for  16-inch  and 
smaller  valves,  $65  per  chamber;  for  concrete 
masonry  for  foundations  and  for  backing  curves, 
$10.00  per  cu.  yd.;  for  furnishing  and  driving  spruce 
piles  for  foundations,  $0.75  per  lin.  ft.;  for  furnishing 
and  placing  spruce  lumber  for  foundations,  $75.00  per 
thousand  feet  Board  Measure. 

For  laying  ordinary  24-inch  cast-iron  pipe  with  lead 
joints,  $3.40  per  iin.  ft.;  for  laying  flexible  24-inch 
cast-iron  pipe  with  lead  joints  under  B.  &  M.  R.R., 
$4.50  per  lin.  ft.;  for  laying  30-inch  cast-iron  pipe  with 
lead  joints,  $5.50  per  lin.  ft.;  for  laying  6-inch  and 
8-inch  cast-iron  pipe  with  lead  joints,  for  blow-offs, 
$2.25  per  lin.  ft.;  for  rock  excavation,  $8.00  per  cu. 
yd.;  for  rock  excavation  below  grade,  $8.00  per  cu. 
yd.;  for  earth  excavation  below  grade,  $2.00  per  cu. 
yd.;  for  chambers  for  24-inch  and  30-inch  valves, 
$120.00  per  chamber;  for  chambers  for  16-inch  and 
smaller  valves,  $100.00  per  chamber;  for  concrete 
masonry  for  foundations  and  for  backing  curves, 
$8.00  per  cu.  yd.;  for  furnishing  and  driving  spruce 
piles  for  foundations,  $0.75  per  lin.  ft.;  for  furnishing 
and  placing  spruce  lumber  for  foundations,  $100.00 
per  thousand  feet  Board  Measure. 


$68,310  00 
884  00 

29,737  00 
137,025  05 

5,918  05 

11,510  00 

1,274  98 
54,941  98 


57,974  87 


2  Contract  completed. 
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CONTKACTS   MADE    AND    PENDING    DURING 


Number 

of 
Contract. 


2. 

VVOKK. 


Number 

of 

Bids. 


26 2 
27 


4-M2 


5-M2 

6-M2 

7-M2 

9-M2 

10-M  '- 
11-M2 

12-M2 

13-M2 

14-M2 

15-M 


16-M2 


17-M 


Agree- 
ment. 


Furnishing  2  vertical  fire  tube 
boilers  for  Chestnut  Hill 
Pumping  Station  No.  1  and 
for  Spot  Pond  Pumping 
Station. 

Painting  steel  tank  for  Arling- 
ton Reservoir. 

For  removing  an  old  boiler  and 
erecting  2  new  boilers  at 
Chestnut  Hill  Pumping 
Station  No.  1  and  Spot  Pond 
Pumping  Station. 

Sale  and  purchase  of  electric 
energy  to  be  developed  at 
Wachusett  Dam  in  Clinton. 


7,000  net  tons  bituminous  coal 
for  Chestnut  Hill,  Arlington 
and  Hyde  Park  Pumping 
Stations  and  for  Pegan 
Pumping  Station. 


800  to  1,000  net  tons  bitumi- 
nous coal  and  600  to  700  net 
tons  anthracite  screenings 
for  Spot  Pond  Pumping 
Station. 

Governing  equipment  for  Wa- 
chusett Power  Station,  Clin- 
ton. 

Granite  facing  for  circular  dam 
on  Quinapoxet  River,  West 
Boylston. 

Furnishing  Railings  and 
Guards  for  the  Chestnut 
Hill  Pumping  Stations. 

Alterations  to  house  at  Sud- 
bury Dam,  Southborough. 

Building  Gaging  Chamber  on 
Sudbury  Aqueduct,  Sher- 
born. 

Repairing  side  tracks  at  Chest- 
nut Hill  Reservoir. 

Painting  steel  tank  at  Bellevue 
Reservoir. 

Painting  Forbes  Hill  Stand- 
pipe,  Quincy. 

Painting  exterior  woodwork 
and  ironwork  of  Water 
Works  buildings  in  Arling- 
ton, Boston  and  Stoneham. 


Painting  exterior  woodwork 
and  ironwork  of  Water 
Works  buildings  in  Boston. 

Furnishing  2  vertical  fire  tube 
boilers  for  Pegan  Pumping 
Station,  Natick. 

Sale  and  purchase  of  electric 
energy  to  be  developed  at 
Sudbury  Dam  in  South- 
borough. 


Amount  of  Bid. 


4. 

Next    to 
Lowest 


$11,930  00 


4,540  00 
3,095  00 


$3.38  net 

ton  at 
minas  to 
Oct.  1,  1921 
$3.88  from 
Oct.  1,1921, 
to  Mar.  31, 
1922. 


5. 

Lowest. 


$11,690  001 


4,490  001 
2,869  00' 


S5.30' 

per  M 

kilowatt 

hours. 

$3.75 
per  net 
ton  at 
mines 


6. 

Contractor. 


_3 

11,478  00 

1,300  00 

2,198  00 

2,780  00 

4,291  60 

1,975  00 

975  00 

860  00 

732  00 

2,324  00 

_4 

11,450  001 

1,047  00 

2,000  001 
2,367  00 

3,966  50 

1,900  00  i 
964  00 

691  00 


675  00 


2,180  OQi 


Coatesville  Boiler 
Works,  Coatesville, 
Pa. 


Maurice    M.     Devine, 

Boston. 
Youlden,      Smith      & 

Hopkins,  Boston. 


New  England  Power 
Company  and  Edi- 
son Electric  Illumi- 
nating Company  of 
Boston. 

Wm.  A.  Jepson  Cor- 
poration, Boston. 


Locke  Coal  Co.,  Mai- 
den. 


Lombard  Governor 
Company,  Ashland, 
Mass. 

Central  Building  Com- 
pany, Worcester, 
Mass. 

Builders  Iron  and  Steel 
Company,  East 

Cambridge,  Mass. 

Thomas  P.  Hurley, 
Marlborough,  Mass. 

Thomas  P.  Hurley, 
Marlborough,  Mass. 

C.  W.  Dolloff  &  Co., 
Boston. 

George  E.  Babcock, 
Medford,  Mass. 

W.  L.  Waples  Co., 
Roxbury. 

A.  C.  Dunbar,  Hyde 
Park,  Mass. 


George     E.     Babcock, 
Medford,  Mass. 


D.  M.  Dillon  Steam 
Boiler  Works,  Fitch- 
burg,  Mass. 

Edison  Electric  Illu- 
minating Co.  of  Bos- 
ton. 


i  Contract  based  upon  this  bid. 


2  Contract  completed. 
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the  Year  1922  —  Water  Division  —  Continued. 


Date  of  Con- 
tract. 


Date  of 
Completion 
of  Contract. 


Prices  of  Principal  Items  of  Contracts. 


10. 

Value  of 

Work  done 

Dec.  31, 

1922. 


July  24,  1922 

July  19,  1922 

Oct.  16,  1922 

Jan.  13,  1917 

Apr.  16,  1921 

May  4,  1921 

Aug.  11,  1921 

Sept.  7,  1921 

Feb.  1,  1922 

Feb.  27,  1922 

Sept.  6,  1922 

Oct.  11,  1922 


Nov.     7, 
Oct.     30, 


1922 
1922 


Oct.     30,  1922 


Nov.   21, 

Jan.       1, 


1922 
1922 


Dec.    30,  1922 


Nov.    23,  1922 


Jan.       1,  1929 


Apr.      6,  1922 


Mar.    30,  1922 


Aug.  31,  1922 

Jan.  17,  1922 

Apr.  26,  1922 

May  5,  1922 

Nov.  23,  1922 

Nov.  9,  1922 

Dec.  15,  1922 

Dec.  21,  1922 


Dec.       1,  1922 


For  whole  work,  SI  1,6 


For  sand  blasting  and  painting  the  steel  tank,  $4,490.00 

For  removing  and  disposing  of  old  boiler  at  Chestnut 
Hill  Pumping  Station  No.  1  (Contractor  to  pay 
Commonwealth),  S15.00;  for  erecting  on  foundation 
new  boiler  at  Chestnut  Hill  Pumping  Station  No.  1, 
$987.00;  for  erecting  on  foundation  new  boiler  at  Spot 
Pond   Pumping   Station,    $1,897.00. 

See  previous  report  ....... 


See  previous  report 


See  previous  report 


See  previous  report 


See  previous  report 


For  furnishing  and  installing  railings  and  guards, 
$1,047.00. 

For  labor  and  materials  necessary  to  make  alterations 

at  tenement  house  at  Sudbury  Dam,  $2,000. 
For  gaging  chamber  complete,  $2,367     .... 

For  renewing  rails,  $0.65  per  linear  foot  of  rail,  including 
special  steel;  for  renewing  ties,  $1.25  per  tie,  including 
special  ties. 

For  cleaning  and  painting  the  steel  tank,  $1,900   . 

For  cleaning  and  painting  t  he  Forbes  Hill  standpipe  and 
the  woodwork  and  ironwork  of  the  masonry  tower 
enclosing  it,  $964. 

For  painting  the  exterior  woodwork  and  ironwork  of 
pumping  station  off  Brattle  Street  in  Arlington, 
$168.00;  for  painting  exterior  woodwork  and  ironwork 
of  pumping  station  on  Hyde  Park  Avenue  in  Boston, 
$148.00;  for  painting  exterior  woodwork  and  ironwork 
of  pumping  station  and  house  at  Spot  Pond  in  Stone- 
ham,  $375.00. 

For  painting  the  exterior  woodwork  and  ironwork  of 
Pumping  Station  No.  2,  stable,  garage  and  pipe  yard 
office,  carpenter  shop  and  derrick  at  Chestnut  Hill 
Reservoir  in  Boston,  $675.00. 

For  building  2  vertical  fire  tube  boilers  and  delivering 
them  at  the  Pegan  Pumping  Station  in  Natick, 
$1,090  each. 

$6.25  per  thousand  kilowatt  hours  .... 


$11,090  00       10 


4,190  00 


189,841  83 


29,187  48 


12,770  20 


8,633  13 

11,350  00 

1,035  00 

2,000  00 

2,367  00 

3,972  88 

1,916  56 

964  CO 

662  00 


675  00 


36,243  22 


3  Competitive  bids  were  not  received. 

1  Sale  of  energy  continued  since  Jan.  1,  1922,  at  same  price  as  formerly  under  modified  extension  of  Contract 
No.  39-M. 
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Contracts  made   and   pending   during  the  Year   1922  —  Water  Division  — 

Concluded. 

Summary  of  Contracts,  1895  to  1922,  inclusive.1 


Value  of 

Work  done  Dec. 

31,  1922. 


Distribution  Section,  8  contracts 
Pumping  service,  4  contracts  . 


415  contracts  completed  from  1896  to  1921,  inclusive 


Deduct  for  work  done  on  11  Sudbury  Reservoir  contracts  by  the  city  of  Boston 
Total  of  427  contracts        ........... 


S302.571  93 
80,284  00 


8382,855  93 
17,716,024  00 


$18,098,879  93 
512,000  00 


$17,586,879  93 


1  In  this  summary  contracts  for  the  sale  of  used  material  and  contracts  charged  to  maintenance  are 
excluded. 


1923. 


PUBLIC  DOCUMENT  — No.  48. 


73 


C 
X 

I— I 
Q 

Ph 
Pk 


B3 


•STBJOX 

N»«3i     ■*Xt2!2S0X 

t^tOt^M         CO  Oi  O  fl*  O  -^  Oi 

OKJO 
CO  00  © 

Ci  ~*  31  OO        tO^*CCt— t^Oat^- 

^ir5^«Tr      ■*  Ti"*  ■* -* -^  ■* 

r~-  os  uo 

Tf   M<    * 

•jaquiaoaQ 

rf  CM  -h 
OO©  * 

■^  .T  CO  CO         COrtMCOCO^"t 

CO  <*f  CO 

ugqiuaAO^ 

t—  to  *->  co      xm^^-f^N 
to  "3  r--  ■*!*      mnwioN'-n 

cs  OS  CO 
CO  »«  CO 

•jaqo^oo 

M*  ro  C^l  to        COOCOiOCCCOOO 

co©r~ 

CQC<ieaC3        NNWMWNN 

CM  CM  CM 

•jaqma}dag 

oocoo      ooi^to^-^^c^ 

co  r-  os 

«5NO 

1 

•^snSny 

lONON       cm  t--  o  --  *-■  co  r- 

r-flCOH           CD  OO  CO  CO  *— <  OS  OS 

©  lO  OO 

ifjco^co       "«r  ^f  **  *n  *  *0  CO 

iftiO^J* 

iCpif 

oooo  —  ic      M«52SSi^ 

t-~  ©  © 

00  OS  CM 

,--*--*-*         CO  CO  CO  CO  CO  CO  CO 

CO'*  CO 

•annf 

i— i  on  33  C]         ©  CO  »0  CO  CO  ©  CO 
OOCOCOO         NMiOOJ'COOCO 

t-CM  © 

*  CM  OS 

00  03  0)03         03  03  0  00  0  03-^ 

00500 

•A"EK 

-^t^oo-H       o  t*  co *«*  ©  co  **• 

t^.  CO  Ol  t-         OMO'OOM'T 

co  r—  os 

■^  Tf  Tt* -^*        iO  iO  iO  "5  »«  ^  "2 

iC  *  if} 

■judy 

2.42 
2.51 
1.94 
1.89 

1.65 
1.64 
1.47 
1  75 
1.79 
1.58 
1.61 

CO  —  © 
wcM  -H 

•qo-rejC 

CO  C3  CO  CO         CM  ©  CO  O-  CO  -*f  t~» 

©  >— t  uO 
t--CM  CO 

io  ©  co  uo      io  io  m  us  m  io  "O 

W3 

•AJBnjqa^j 

CO  OO  OO  ©         CD  -r*«  t*»  CM  GO  CO  CM 
t^mcoco        CM  CO  •— «  CM  CO  I"-  CO 

©  t-  ■■* 
uO  t~-CM 

CO  ^*  CO  CO         CO  CO  CO  CO  CO  CO  CO 

CO  CO  CO 

•Xicnucf 

^,HlN-<t*         CD  CO  ©  CM  UO  Tf  "0 

O  Tt<  CO  —         ©t-f-©OOCD© 

CM  ©  OS 
©  *  OO 

CMCMCMCM         C3  «-»  —  CM  ^H  ^h  *-< 

CM  CM  — 

Place. 

Wachusett  Watershed: 

Princeton       . 

Jefferson         .... 

Sterling           .... 

Boylston         .... 
Sudbury  Watershed: 

Sudbury  Dam 

Franiingham 

Ashland  Dam 

Cordaville      .... 
Lake  Cochituate 
Chestnut  Hill  Reservoir  . 

2T3 

.  ?  •*> 

4)     >3 

~    =    - 

O    8    O 
bf  bl  b£ 

s  s  s 
©  a  o 
>  >  > 
<« 

71 


METROPOLITAN  DISTRICT  COMMISSION. 


[Jan. 


Table  No.  2.  —  Rainfall  in  Inches  at  Chestnut  Hill  Reservoir,  1922. 


Date. 

Amount. 

Duration. 

Date. 

Amount. 

Duration. 

Jan.  3 

.03' 

4.40  p.m.  to    6.30  p.m. 

May  4 

\     3.95 

7.30  a.m.  to 

Jan.  5 

.12 

1.30  a.m.  to  12.30  P.M. 

May  6 

j 

1.15  A.M. 

Jan.  11 

\      1.202 

8.45  a.m.  to 

Mav  18 

1      1.15 

7.30  a.m.  to 

Jan.  12 

2.15  A.M. 

May  19 

j 

4.15  A.M. 

Jan.  21 

.262 

5.45  a.m.  to    3.40  p.m. 

May  19 

.15 

11.40  A.M.  to  12.15   P.M. 

Jan. 28 

.031 

5.45  a.m.  to    3.00  p.m. 

May  21 
May  25 

.03 
.05 

4.30  p.m.  to    4.45  p.m. 
3.20  p.m.  to  10.30  p.m. 

1.64 

5.33 

Feb.  2 

.55 

12.40  a.m.  to  12.30  p.m. 

June  2 

.03 

12.25  a.m.  to    4.30  a.m. 

Feb.  6 

.20 

6.40  a.m.  to    4.40  p.m. 

June  3 

.42 

2.25  a.m.  to  11.30  AM. 

Feb.  9 

1        .15i 

6.00  p.m.  to 

June  6 

.04 

1.00  A.M.  tO     5.15  A.M. 

Feb.  10 

/ 

5.45  a.m. 

June  9 

.25 

4.15  p.m.  to    5.15  p.m. 

Feb.  11 

.04 

1.40  p.m.  to    7.00  p.m. 

June  11 

1.07 

12.15  p.m.  to    6.30  p.m. 

Feb.  12 

1        .151 

10.30  p.m.  to 

June  15 

.04' 

2.15  p.m.  to    3.30  p.m. 

Feb.  13 

5.00  a.m. 

June  17 

\     5.67 

6.35  a.m.  to 

Feb.  15 

1.04i 

7.35  a.m.  to    8.30  p.m. 

June  20 

/ 

7.15  a.m. 

Feb.  16 

.151 

P.30  a.m.  to  12.30  p.m. 

June  21 

1.14 

6.10  a.m.  to  10.00  P.M. 

Feb.  19 

.04 

7.30  a.m.  to    9.30  a.m. 

June  22 

.10 

3.25  p.m.  to    6.00  p.m. 

Feb.  22 

\        .72  2 

3.45  a.m.  to 

June  23 

.04 

4.00  p.m.  to    4.20  p.m. 

Feb.  23 

8.30  p.m. 

June  25 

.16 

9.00  a.m.  to  12.45  p.m. 

Feb.  27 

.692 

4.30  a.m.  to    4.30  p.m. 

June  28 
June  28 

.35 
.24 

4.30  a.m.  to    8.45  a.m. 
6.50  p.m.  to    8.15  p.m. 

3.73 

June  29 

.25 

6.35  p.m.  to    9.15  p.m. 

9.80 

Mar.  2 

.451 

12.45  a.m.  to  12.30  p.m. 

July  3 

.37 

7.00  a.m.  to    7.30  a.m. 

Mar.  4 

1        .76 

3.45  p.m.  to 

July  4 

1      1.45 

2.20  a.m.  to 

Mar.  5 

5.00  p.m. 

July  6 

3.00  A.M. 

Mar.  7 

.75 

5.30  p.m.  to  10.50  p.m. 

July  8 

.03 

7.00  p.m.  to    8.30  p.m. 

Mar.  10 

.03 

6.30  p.m.  to    8.00  p.m. 

July  13 

.20 

5.10  p.m.  to    7.45  p.m. 

Mar.  20 

1.31 

1.00  a.m.  to  11.30  p.m. 

July  14 

.39 

1.30  a.m.  to    5.30  A.M. 

Mar.  27 

1        .48 

6.30  a.m.  to 

July  18 

1        .40 

8.20  p.m.  to 

Mar.  29 

j 

5.00  a.m. 

July  19 

6.45  a.m. 

Mar.  30 

\     1.661 

4.30  p.m.  to 

July  22 

.03 

5.10  p.m.  to    5.45  p.m. 

Mar.  31 

/ 

8.00  a.m. 

July  23 

)     30 

10.00  A.M.  tO 

July  24 

2.30  a.m. 

5.44 

July  24 
July  27 

.05 
1        .09 

4.15  p.m.  to    8.15  p.m. 
5.00  p.m.  to 

July  28 

3.00  A.M. 

July  28 

.10 

7.30  p.m.  to    9.00  p.m. 

3.41 

Apr.  1 

.432 

7.00  a.m.  to    5.00  p.m. 

Aug.  2 

.07 

5.50  a.m.  to    3.45  p.m. 

Apr.  8 

.19 

3.15  a.m.  to    6.00  A.M. 

Aug.  4 

1     1.65 

4.30  p.m.  to 

Apr.  11 

\        -17 

8.00  p.m.  to 

Aug.  5 

| 

4.15    A.M. 

Apr.  12 

J 

12.15  A.M. 

Aug.  7 

1        .09 

11.30  A.M.  tO 

Apr.  15 

.49 

3.30  a.m.  to    8.00  p.m. 

Aug.  8 

/ 

1.00  A.M. 

Apr.  17       . 

.21 

3.40  p.m.  to    8.00  p.m. 

Aug.  8 

j        .21 

8.00  A.M.  to 

Apr.  19 

|        .09 

8.15  p.m.  to 

Aug.  9 

j 

4.15  a.m. 

Apr.  20 

10.30   A.M. 

Aug.  12 

\        .23 

11.30  A.M.  tO 

Aug.  13 

/ 

12.30  a.m. 

1.58 

Aug.  18 
Aug.  19 
Aug.  19 
Aug.  25 
Aug.  26 
Aug.  27 
Aug.  27 
Aug.  28 

.08 
.27 
.02 
.03 

\      1.08 

1     2.20 

11.25  p.m.  to  11.50  p.m. 
4.50  a.m.  to    9.30  a.m. 
10.45  p.m.  to  11.50  p.m. 
3.00  p.m.  to    3.22  p.m. 
9.20  a.m.  to 

3.45  a.m. 
8.00  a.m.  to 

11.45  p.m. 

5.93 

1 

1  Snow. 


Rain  and  snow. 


1923. 
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Table  No.  2.  —  Rainfall  in  Inches  at  Chestnut  Hill  Reservoir,  1922 —  Concluded. 


Date. 

Amount. 

Duration. 

Date. 

Amount. 

Duration. 

Sept.  4 
Sept.  6 
Sept.  12      . 
Sept.  15      . 
Sept.  16      . 

1.67 

.47 

1.17 

}    ... 

1.30  a.m.  to    5.00  P.M. 
2.00  p.m.  to    4.00  p.m. 
2.45  a.m.  to    5.00  p.m. 
11.45  p.m.  to 

4.30  a.m. 

Nov.  6 

Nov.  8 
Nov.  8 
Nov.  15 
Nov.  20 
Nov.  24 
Nov.  27 
Nov.  28 

}       .3, 

.11 

.07 
.46 
.062 

1       .18' 

8.00  a.m.  to 

1.00  p.m. 
7.20  p.m.  to  11.30  p.m. 
9.30  a.m.  to    8.20  p.m. 
8.45  a.m.  to    3.20  p.m. 
2.15  a.m.  to    3.30  a.m. 
8.00  p.m.  to 

7.00  A.M. 

4.12 

1.19 

Oct.  6 
Oct.  8 
Oct.  10 
Oct.  11 
Oct.  23 
Oct.  21 

}    ■" 
}    '" 

.87 
.03 

7.00  p.m.  to 

1.00   P.M. 

3.15  a.m.  to 

5.00  p.m. 
4.25  p.m.  to  12.00      m. 
6.00  a.m.  to    7.00  a.m. 

Dec.  5 
Dec.  7 
Dec.  8 
Dec.  11 
Dec.  12 
Dec.  14 
Dec.  15 
Dec.  17 
Dec.  28 
Dec.  29 

.292 
1        -482 

1        .21 

1        .74  = 

.772 
1      2.132 

5.00  a.m.  to  2.00  p.m. 
5.00  p.m.  to 

12.00  m. 
10.45  p.m.  to 

1.30  p.m. 
9.45  a.m.  to 

3.00  p.m. 
4.30  a.m.  to  10.00  p.m. 
12.15  a.m.  to 

1.30  p.m. 

2.31 

4.62 

1  Snow. 


Total  for  year,  49.10  inches. 

2  Rain  and  snow. 
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Table  Xo.  6. — Sources  from  which  and  Periods  during  which  Water  has  been  drawn 
for  the  Supply  of  the  Metropolitan  Water  District. 

From  Wachusett  Reservoir  into  the  Wachusett  Aqueduct. 


Month. 


January- 
February 
March    . 
April 
May 
June 
July 
August  . 
September 
October 
November 
December 

Totals 


Number  of 

Days  during 

which 

Water  was 

flowing. 


Actual  Time. 


Hours. 


270 
233 
179 
319 
304 
289 
265 
273 
247 
263 
381 
290 


Minutes. 


138.31  days 


Million 
Gallons 
drawn. 


3,776.7 
3,038.5 
1,658.8 
3,992  3 
2,882.7 
2,993.9 
2,756.2 
3,757.7 
2,829.3 
3,471.5 
3,104.4 
3,168.8 


37,430.8 


From  Sudbury  Reservoir  through  the  Weston  Aqueduct  to  Weston  Reservoir. 


Month. 


January 
February 
March 
April 
May 
June 
July- 
August  . 
September 
October 
November 
December 

Totals 


Number  of 

Days  during 

which 

Water  was 

flowing. 


Actual  Time. 


Hours. 


326 
302 
375 
427 
338 
325 
317 
375 
342 
335 
327 
332 


Minutes. 


171.96  days 


Million 
Gallons 
drawn. 


1,247.3 
1,162.5 
1,439.1 
1,333.1 
1,312.5 
1,272.5 
1,235.8 
1,402.6 
1,390.5 
1,310.9 
1,243.6 
1,281.0 


15,631.4 


From  Framingham  Reservoir  No.  3  through  the  Sudbury  Aqueduct  to  Chestnut  Hill  Reservoir. 


Months. 


Number  of 

Days  during 

which 

Water  was 

flowing. 


Actual  Time 
(,  Hours). 


Million 
Gallons 
drawn. 


January 
February 
March    . 
April 
May 
June 
July- 
August  . 
September 
October  . 
November 
December 

Totals 


365 


744 
672 
744 
719 
744 
720 
744 
744 
721 
744 
720 
744 


365  days 


2,625.2 
2,197.5 
1,928.2 
1,893.9 
2,098.7 
2,110.2 
2,280.2 
2,126.2 
1,970.3 
2,265.3 
2,222.6 
2,479.1 


26,197.4 
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Table  No.  7.  — Average  Daily  Quantity  of  Water  flowing  through  Aqueducts  in  1922, 

by  Months.1 


Month. 


Wachusett 
Aqueduct 

into 
Sudbury 
Reservoir 
(Gallons). 


Weston 

Aqueduct 

into 

Metropolitan 

District 

(Gallons). 


Sudbury 
Aqueduct 
into 
Chestnut  Hill 
Reservoir 
(Gallons). 


Cochituate 
Aqueduct 
into 
Chestnut  Hill 
Reservoir 
(Gallons). 


January 
February    . 
March 
April  . 
May    . 
June  . 
July    . 
August 
September 
October 
November 
December  . 

Average 


121,648,000 
108,339,000 
53,316,000 
133,066,000 
92,778,000 
99,566,000 
88,652,000 
120,965,000 
93,925,000 
111,735,000 
103,237,000 
101,984,000 


40,235,000 
41,518,000 
46,423,000 
44,499,000 
42,339,000 
42,417,000 
39,864,000 
45,245,000 
46,285,000 
42,287,000 
41,453,000 
41,323,000 


84,684,000 
78,482,000 
62,200,000 
63,218,000 
67,700,000 
70,340,000 
73,555,000 
68,587,000 
65,585,000 
73,074,000 
74,087,000 
79,971,000 


102,326,000 


42,826,000 


71,774,000 


1  Not  including  quantities  wasted  while  cleaning  and  repairing  aqueducts. 


1923.1 


PUBLIC   DOCUMENT  —  No.  48. 


81 


o 


•2    ©4 


a 


oq 


Consumption 

per 

Inhabitant 

(Gallons). 

o  c-  c«  - .  r.  ~.  c-  r.  ci  oi  Oi  q 

OS 

go 

E- 

.9   3 

OOOOOOOOOOOO 
O  O  oo  go  r-  --o  iO  -f  •**•  re  re  C  l 

(NiONCT*- 1  P5  '£  OO  O  CI  ^*N 

ic  »o  >o  to  r-3  o  -^  *r  r»  n  n  n 

NCJCl'M'MCl'M^lClC-lClN 

0 
0 

CO 
CO 

Total 
District 
supplied 

(Gallons). 

OOOOOOOOOOOO 
OOOOOOOOOOOO 

d  o>  o  c  co  a  ©  c^ic  co  ^*o 
—  —  oc  —  ic  ■? i  rv  r.oD-o-* 

t^-"co  o  ^"tJ'V.  oo  o  oo  aTr-Tcf 

0 
0 

CO 
CJ 

2  S 

a  2  a 
x"  r 

H   -<   C 
O   H.g 

H 
3      q  -g      c  23 

"o 

OO  OO  O  o  o  o  o  oo  o       o 

O  O  O  O  ~  O  O'  O  O ■  O  O  O        O) 

't  o  C  *  cr.  cm  r--  oo  i>- 1>-  co  ^       ^ 

<-•  X  «'(■"  -■  «  »  Ci  C  C  M  N         CO* 
oo  »o  CO  O  ^  -  t-  -  CC-  -  iO         OO 
OOOOOOOOOOOOCO         O 

«  «  a 
ajfl  y 

2  E  a 

o  °§,2 

oooooooooooo 

OO^O^OOOOOQO 

OO  CI  i— •  CO  CC   O  •*'  CI  ™  OO  OO  OO 

CO  CO  O  OO  —T  CO*"  -^  CNi-'io"'-^ 
XOX^NriClCrXXCC) 
NXNXC:CCJC5XOiOai 

0 

0 
^1 

0 

Ci 

a 

B  > 
B  B 

M  - 

O  53 

Z2 

a 

b_,    -  A  . .    -    w  -•          •■*    o  ^J 

OOOOOOOOOOOO 

O  O  O  O  O  O  O  O  O  3  o  o 
OO  lO  tJ<  ic  ~  't  —  CI  »C  C:  C   ~ 

0 

0 

OS 

C) 

cO 

oi" 

O^CCMUlO'OO'tOXN 
»0  t*-  r--  r.  ~.  re  '-T.  ce  <-e  -t-  cm  O 

W-XXNrtCNOWJOSi-i 

OJQXXQOOOOCXQ 

a 
*;£ 

S   >• 
B  B 

x  a 

w 

«  te  o  e  c  ^ 
rt  o'-S  2  *  g  a 

OOOOOOOOOOOO 

OOOOOOOOOOOO 

ewe  so  cm  tO  -rf  o  o  o  t-*-  o 
r-V-dw  o6"io»o  ^VjVJd 
ci  -jd  cm  r-  to  o  -^  Tf  oo  —  co  ^ 

■<*<  CO  O  ~-  O  CM  CM  CM  CM  CM  O  *— ' 

o> 
0 
0 
10 

00 

»oo«SScs"S 
oi SO  2HS  g SO 

OOOOOOOOOOOO 

o  o  o  o  o  o  o  o-  o  o  o  o 

COOOTf^Ht^.GOCOOClCM   -- 
—  ^f*  CO  ^""x*  o"  d  -' N  CO  H  d 
n  x  -*  c  ^:  r:  -cci^^ci 

C  ■*  CC  f  1  -  «C  ~  N  iO  -  O  lO 

nco»o  rf  io  oio'udio'cdtood 

CM  C<J  CM  CM  CM  CM  CM  CM  CM  CM  CM  OJ 

0 

0 

CO 
CO 

10 

CN 

<s  y 
a  £ 
gM 
o  & 

DC  o 

►J 

c      a 

C   "  *«        O   m 

k  =a  SJK=3 

PQ|S    JO 

OOOOOOOOOOOO 
OOOOOOOOOOOO 

i-XiCh-CiCN  -  •  X  iC  C  N 
CO  I"—  CO  »t"  -+1   '^   ~    '»   7^  rj*  tj<  OO 

C  CI  cD  O  4  N  O  CI  O  OS  pfl  h 
CiCOCl  C  -  T  X  CiO  OCCJ 

co  m  d  d  d  x"  s  d  x*  d  d  •-* 

^TfCO^COCOCOCOCO-^fCO^ 

0 

0 

CO 

CO 

oi" 

CO 

Month. 

c3 

0 

p. 

? 

-d 

- 

od 

a> 

&<>> 


CD 

PI    > 

3 

a 

- 

0) 

| 

a 

C 

> 

0 

C'te 

.9 

n  =8 


82 


METROPOLITAN  DISTRICT  COMMISSION. 


[Jan. 


o 


C3 


Q 


o 
« 


Z 

M 
Q 

►J 

o 
m 
w 

Z 

o 
iJ 
J 

0 

CO 

03 

Q 

3 

OOOOOOOOOOOO 
OOOOOOOOOOOO 
CO  »C  —  I'  CI  371  i-H  (^  IQ  t~  O  t^- 

o 
oo" 

OS 

CO 

O'MiMiQ'OO'MO-tCOM-1' 
CO  f  I-  -O  -h  «  M  tC  O  M  CM  O 

■.1  «:  *r  i-  c  r-  I-  co  r>  M  t-  35 

ClClC^C^C^C^C^C^ClC^OlCN 

X 

0 
fi 

z 
y. 
a 

o 

91 
<© 

gc 

Z 

o 
►J 

O  "O  N  N  "O  N  O  O  N  O  iC  >0 

CO 

o 

>> 

c3 

to 

OOOOOOOOOOOO 
OOOOOOOOOOQO 

cocDCKC-ii-^rt-rcO'ro 

o 
o 
o_ 
o" 

ao  a  oo  <c  -  o  3;  ^<  3-.  35  '.o  n 

CN  WCCOt-  CI  -1--3NOIO 

Ei 

w 

o 
ci" 

to 
z 

o 
►J 
►J 

a 

Ph  oS 

O 

lM3>»fl->CNNTj*»ONiOO 
C30COCOCOCOCO00COCO00COO5. 

CO 

00 

>> 

O 

Ph 

OOOOOOOOOOOO 
OOOOOOOOOOOO 

r-  t--  —  o  ci  ic  »c  ci  ■— <  co  co  co 
co  co  co  c  i  os  co  o  re  cc  »-o  cc  o 

io  -h  o  -h  co  >c  oo  -r  ci  cr.  —  c i 

CO  I-  tO  *fO  C  'O  iC  C'  'w  iO  CO 

o 
o 

oo* 

CO 

CO 

CCWMCOMWCOCOMMCOW 

s 

02 

w 
O 

o 

z 

0 

J 
J 
«! 
o 

03 

o 

oio^ot--ooc3or^-co-oci'j-^> 
aoaor-  i>-i>- 1—  t-—  t-- t>-t—  t>-t— 

o 

>> 

C3 

Q 

Fh 

0> 

Ph 

OOOOOOOOOOOO 
OOOOOOOOOOOO 

co  oo  o  c  \  -r  co  co  co  ©  co  cc  -t- 

NCOl'  Cl"  Ci"  CC~r-"oi"  C0*---*0*co" 
■h-  CO  CI  i-O  »Q  — s  O ■  »C  --  371  -*•  o 

OiOTO'i-ffTfLO-fWWCl-)* 

cocococococococococococo 

o 

o 

CD* 
CO 

z 

0 
H 
0] 

0 

o 

9> 
00 

05 

z 
o 
►J 

■< 

0 

..1 

-NC0NM35N3500ONM 

CM-hOOOOOOO  — •  O  — ' 

o 

>> 
Q 

OOOOOOOOOOOO 
OOOOOOOOOOOO' 
O  ^  *0  3ft  C»  iC  --  O  0_  »0  "O  OS 
octTo  CO  CO  "O  CI  —  -ooioco 
o  ^  "f  —  —  ~  ~-  —  —  co  o  o 

oS  00  i— <  co  >o  O  O  CO  CO  CI  iO  o 

m  C  i- W  O-f-'cOiC  -^-OTrcrT 
OCTlOOOOOOGOOOOOCOOOOOCO 

o 
o 

o_ 

t- 

E*' 

z 

0 

S 
a 
pq 

e 
e 
en 

z 

-a 

(59 

o 

O^M'tOOiCOOO'NONN 

iCiOiOiCCDOiOiOOCOiCO 

*o 

G 

03 

Ph 

OOOOOOOOOOOO 

OOOOOOOOOOOO 
lO  CO  O  CI  O  CO  O  CO  CI  ^h  O  CO 

o 
o 
cl 
co" 

CO 

O-t-tMCOXCCOOiO'C't 
OO  O  f  1  :0  -  C  CO  31  -f  CI  QO  CO 
lOiOOONOOCONNOO 

Z 

0 

H 
0 

z 
J 

e 
to 

ID 

en 

05* 

z 
o 
>J 
hJ 

0 

03 

A°     ft 

(^  o? 

o 

W«i-"OO00i0*-0-*WO-h 

iO 

>> 

Q 

Ph 

OOOOOOOOOOOO 
OOOOOOOOOOOO 

— iOO— '-ftOCOi^CO'OCO— ■ 

o 
o 

CO 

W5  CO  O  CI  O  371  CO  -r  CI  CO  -+■  00 

t^  c-i  en  co  co  ci  co  o  o  co  co  o 
qq  c>  a>  h^o  h  q  q»  o 

c 

o 
>> 

c 

c 
_o 

a 

0 

Pw 

W 

z 

o 
IS 

ci 
o 

>> 

(- 

o 

1923. 


PUBLIC  DOCUMENT  —  No.  48. 


83 


C 


». 


a 

K 

a 

> 
a 

e 
in 
in 

CO 

Z 
o 
►J 

►J 
< 
a 

c5 

6 

t^-OwOt—  t—oooot—  ©  ©  © 

© 

>> 

c3 
P 

©  ©  o  ©  o  ©  o  o  ©  ©  ©  o 

©  ©  ©  o  ©  ©  ©■  ©  ©  o  ©  © 

© 
o 

ci" 

© 

CI  ©  ©  ©  Cl  Cl  iO  «o  co  —  ©  — < 

MN^HNINM'NWINHIN 

a 

Z 

3 
c 

o 

CO 

o 

z 

o 
a 
a 
< 

03 

o 

M?MNOQ0O»0'COCJ0J»0 

oooooocooo©oooooot-*c>-i^- 

CO 

>1 

a 

u 

o 
Ph 

©©©©©©©©©>©©© 
So©©©©©©©©©© 
ct>  co  —  ci  ci  ©  ©  co  ci  *o  co  io 

© 
© 

©co©©©ccr-©©cor-ao 
^«  oo  r—  io  its  co  ci  ©  >o  •— <  -^  © 

C-l  r-t  CO  CO  -^lO  CO  CO  CO  ©_©  OO 

2 
W 

o 

z 
o 
a 
a 

3 

o 

r-Oii>-i>---<©©-*t—  ©©*o    l  c^ 

>> 

Q 

©©©©©©©©©©©© [o 

©©©©©©©■©■©©©©   t  ©> 

i-«  ©  CO  rr  CO  I"—  — '  -*  Cl  t--  oo  >o    1    CO 
©*©©"iOI>'^^'f©CO-tH©Cl     1    C3 
— <CO©©'©00©'— 'OCOCOCO         t-- 
i-H  ,-t         i-i  t-HCQ  (M  CO  CM  -^                   [^ 

z 

0 

a 

e 

IE 
O 

a 
a 
<! 
O 

c3 

O 

C^CO<MCO00t--C-5CO©©©»O 

Q 

© 

o  ©©©©©©©©©©© 
oooo  ©■©©©■©©©© 

T-*  Cl  Cl  ■— '  i-O  CO  t-  ©   ©  0O  ©  T 

© 

© 
© 

s 

H 

T. 

0 

PS 

a 

o 

CO 
DO 
00 

go 

Z 

o 
a 
a 

<! 
0 

o 

0*0©©©©©©©©©^ 

© 

oj 

Q 

©o© ©©©©©©©©© 

©ooooooooooo 

©  co  ci  t  -  -,2  co  t >  c»  co  oo  ©  r— 

© 
© 

CO 

!© 

CO  ^—  T  en  -f  -f  CC  ©  1^-  "©  »0  CO 

co  ^h  co  r"  r  ^^Ti'OcC'f  o 

^H   w  ^-   —  Cl   Cl   Cl   Cl   -H   —   —   — 

Q 

K 
0 

a 

o 
© 
oo 

go' 
Z 

o 

a 
a 

■< 
a 

d 

— i  n 
O 

©^©oocviiot^-^cvicococo 

to 

>> 

G 

© 

©©©©©©©©©©©© 

OOOOOOOOOQOO 

HoonooooicoaxDOH^i 

© 
© 

CO 

© 

NaiOHCD-OCONO^ICOiQ 

©  iC  i-O  ?1  ©  '--  Cl  —  ~i  ©  ©  '-ft 
^-  —  —  c:  —  CO  0KCO««eON 

cnTcnTcT  c<Tcf  cnTm  ci^ci  cf  cscm 

a 
o 

u 

o 

1      O 

c 
.o 

13 
"5 

a 

0 

p. 

Z 

o 

u 

|J  8=2  >>2  >>S-s£  >  | 

CJ 

o 

84 


METROPOLITAN  DISTRICT  COMMISSION. 


[Jan. 


u 


Cj 


o 


2t 

o  S 


ti 

e 

V. 

c 

2 

u> 

■< 

0 

2      s 


—  oo  -m  — ■  o  in  ro  »n  cc  -r  ci  co 

O  03  ™   OO  03  03  Cl  03  -CI  Ci  Ci  Ci 


.  —  o  O  O   OOOOOOO 

:00000000000 


CCOC'CCr-  03  OB  «C  CO  ■ 

—  ^  o  -.c  —  o  ^?  3i  w  o  < 


CO 

Z 

to 

O 

J 

0 

-CCOtOO'CNN-*-; 
t-t  u-t  iC  «C  »^t I  U3  C0  C^  lQ  »0  -*  -^ 


O  O  O  O  O  O  O  O  O  O  C  O 

o-  o  o  o  o  o  o  o  o  o  ©  o 


CC  C-l  —  ci  o.  co  GC  —  —  iC  CI  — - 

0000000000  0".  ©  —  Ol  QO  00  00 


a; 

2 

O 

o 

J 

0 

-  co  m  m  »o  r-  — « 


.NOtC^t-Nt»t"t 


OOOOOOOOOOO© 
COO©  OO  —  ©  ©  O  O  C 


.  to  oa  r-  ro  *o    I   oo 


-  o  -r  -r  if:  -o  -j:  c  i  >r.  re  go    r   —< 


iM^cOcOOcO 


c-  r:  ci  c^irici-x  —  ~  -^ 

ift  IO  co  go  t^  03  ©  ©  00  CO  »-C  »c 


OOOOOOOOQOQO 

©©©©©©©©©OO© 


lOCCCOClOOCCOCiCOTpOOt 


C^'-N'ONiC' 

O  O  C-1  O  — •  00  »C  ^h  i 


3  CO  CD  Ol     i     C5 


HCiOiOcDNOOCNiOiO^' 


•r  t  ~  n  <c  oo  —  ©©-*»*<  co 

CD  ©  »C  lO  ©  CD  ©  ©  ©  CD  ©  t- 


»^  >C  t  ^f  iC  >h  "C  C  iC  iO  »o  JD    j    *o 


00-*J"rr~-©Oi00-*f  —  r^CO~- 


OOOOOQOOOOOO 

C  ©  ©  ©  C  C  O  0  0  0  00 


2  >  - 


i^?£    S 


3  B  "  u.  »  -  -  3  S7  oji  " 


1923. 


PUBLIC  DOCUMENT  — No.  48. 


85 


R3 


fe   1 


&q 


o 

w 

n 

<i 
Eh 


•ssaupjBjj 


•ouuo[i{3 


■*o-*-*^«ooano«^x*^T)<-*^^*o 


papnadsng 


p3A[OSSIQ 


•pj^ox 


■aajj 


C  «  QO  O  N  "t  *1"t  CI  N  00  -O  OO  OO  -*  O  f  ^  ©  M  O  O  W 


CC-HM-H-l^^ ,   ^    w   _ . 


©OOOOOOOOOOOOOOOOOOOOOO 

OOOOCJOOOOOOOOOOOGOOOOOO 


o  f  w  t  oo  c-i  co<oo  e 
eo  i>-  iq  co  *o  ■« '    * 


lOOawOQONON^OW 

■     -l  ~-<  co  so  —  ro 


ooooooooooooooooooooooo 


>-fOOO©(M-fC_ 

-35  r—  icooo-tcoO'-'r 


:  oo  i^  o «  co  oin  >h  r 


©  ©  ©  ©  o  ©  ©  ©ooooo-oooooooooo 


O^MOONOOOaOOONaWNNO«CO^ONi 

0©©©00  3©0©00©©©Q©©©©©©< 
O0OO0OO00OOO00O00OOOO04 


S>2 

BOH   H 

C5  z  « 


•aopinSi 

no  sstyj 


-Ii-;ox 


»OiOOOOO»0»OOOOiOOOOO. 


r-Tjiioo 


■00000»C»OOO^OOOiO»00»0 


_0)_Cj-  _o_2  ,2  cj       aj 

22"= ,g ii~2 .2  .£  .2 .2 ,2  "§  is  .2 .2 .2 .2  ail  "§,2  "2 

M  6fi  >    SO  60  **    60  51  611  611  60  611  •■"    **    60  60  60  St.  St  ■*    >    M  > 

>>,>>>>.£>>>>>>  >J2>>  i>  £  >  >  >S  >!>>> 

j?i?  a  i?i?  Sj^iJiJi?  .!?.•?  2  «_>>>>>>>>  >i  2  a  ji1  a 
S  S""  5  S'S  5  =  2  a  5  H'S^SSlsS'i^S'^ 


^  -^  ,2  ®J3      o  ci  u  o  o  ©  cjoooo      cjojoJ 

3.^333  ,-333333  a  =;33333  -;33~ 
«a  s  d  n^  s  .-,  3  ;  ^  --^  -  "^jSS^S^Ij 

SO  61,  61   61  SO  -    61  61   61  61  60  60  Z  3    61   5  61  SO  60  ^    611  60  Ml 
>>>>>bD>>>>>>BlDM>>>>>61)>>> 

.a  a  _s  a  a  2? d  a  fl  a  a  a  i?  — '  a  a  a  a  _s  i?  c  a  a 
^i£^^J3  a  <2  ^a  <a  *i3  J2  *2  a  a  ^  ^  -*  ~  ^  a  £  33*53 


•pjt'putiig 
uinui'H.'j  j 


•^uamipag 


A^ipiqjnx 


•aoiioanoQ  jo  b^bq 


HOOOooO'toaiionHooNoooooj^owo 

.2.2  2  2.2  2  2  •  MuuuubiuuMibD^ubiuu 

-+J   -^  -+J   -*J   -*J  .*_-    _     *__     ._  ^J  4J   >J   4J   4J   J  4J  ^j 

j^-c     .ccs     .cccjs     ^     ,c  *c  js  J3  js  j3     x 

©.5P.SP  a.Sf.S?.SP«-».SP.5?.SP  SP    •£!)_,*  MbObptaOMhO    •  bfl 
g "53 "w  0  m  is  oa "5)'« 'w'm'w  fl  13  C  13  '«>  US  US  1c  'k  G  13 


O^NrHt 


"f-HOOi^rDOlOOOHMlOOJCON'-iTti 
I         ,-t  r-t         ,-1  —         CS  1-1         1-KTO--H 


>>  >i  £  >>  >>  bjO  bOl 


r-     -_C_£     ^     *■*     t-     ^     ^     -^-^^     ^  -^   M  ODo    «J  J  J    r*    O 


86 


METROPOLITAN  DISTRICT  COMMISSION. 


[Jan. 


03 

i 

-a 


fe.    ~ 


Bq 


O 


•6saupji;jj 

oosra«"Cco«»ONffl» 

CO 

•ouuono 

COC^Of  OCiONrtNO) 

< 
Z 

0 

< 

a 

0 

g 
- 

■papnedsng 

OOM^tDtDO©»J«CDNCD    1 

ooooooooooo 

OOOO'OOOOOOO 

oo 

o 
o 

•paAJOSSIQ 

t>-  co  co  '—  ~-  co  cc  i  -  -r  co  ■— ' 

OOO  O  O  —  O  O  —  —  .-h 

ooooooooooo 

CO 
OS 

o 
o 

•j^ox 

^OMMO-fOOW-fOOOO 

o:  w  c.  o  —  us  c~.  cc  '^r  to  ri  co 

OOOO"-*  —  O  O'  ~-»  — '^-^H 
OOOOOOOOOOOO 

CO 

o 

•88JJ 

0008 
0014 
0014 
0022 
0030 
0028 
0010 
0090 
0020 
0038 
0042 
0014 

o 
o 

a  o   . 
D  5  £ 

Q  <  0 
$*% 

•uot'jtuSj 

uo  ssoq 

1.85 
1.45 
1.20 
1.30 
1.55 
1.85 
1.80 
1.75 
2.15 

1.45 

1.65 

CO 

•i^°x 

4.50 
3.75 
3.70 
4.05 
3.65 
4.20 
4.00 
4.35 
4.95 

3.25 
3.85 

CM 

o 

« 

o 

0 

O 

o 

Faintly  vegetable. 
Distinctly  vegetable. 
Faintly  vegetable. 
Faintly  vegetable. 
Distinctly  vegetable. 
Distinctly  vegetable. 
Distinctly  vegetable. 
V.  faintly  vegetable. 
Faintly  vegetable. 
Faintly  vegetable. 
Distinctly  vegetable. 
Faintly  vegetable. 

"o 
O 

V.  faintly  vegetable. 
Faintly  vegetable. 
V .  faintly  vegetable. 
V.  faintly  vegetable. 
Faintly  vegetable. 
Faintly  vegetable. 
Faintly  vegetable . 
V.  faintly  vegetable. 
V.  faintly  vegetable. 
V.  faintly  vegetable. 
Faintly  vegetable. 
V.  faintly  vegetable. 

K 

K 

O 
J 

o 
u 

•paepuB^g 
uinui^Bjj 

Ifj-HNIOWNIOEOOOOO^ 

CO 

•^uamipag 

bD  b£  bf  11  11  bl  it  bl  it  St  it  M 
GQ  00  CO   CQ    DO    eft    DO   02  09   02   02  03 

>>>>>>>>>>>> 

•X^Tpiqjnx 

—   _   „   ~  _   ^   ~   __^w  — 
t£  S£  tl  S(  SI  it  if  it  it  i(  it  St 

>>>>>>>>>>>> 

•uoi 

:paj 

00  JO  S%T3(J 

Jan.        10 
Feb.         7 
Mar.         7 
Apr.         4 
May         4 
June        6 
July         5 
Aug.         1 
Sept.        5 
Oct.         3 
Nov.        2 
Dec.         5 

> 

< 

1923. 


PUBLIC  DOCUMENT  — No.  48. 


87 


&Q 


Oh 


'< 


•ssanpiBjj 


•auijoiqQ 


WOONNTtt-*-*MOO    !    »0 


O    I 


popuadsng 


•paAjossiQ 


'I^°X 


•aai^ 


£S)rHrtiH«HON^iro 

OOOOOOOOOO 

oooooooooo 


"*  O  O  C J  OO'tX  -  "IC1 
O  O  ~  C  I  '  OC  O  !>■  O  -n 
O-hO-hOOOO-^-h 

OOOOOOOOOO 


rf^OOCO'^OOOOOO 

oooooooooo 


O^h^OOO'-'^^ICC 

oooooooooo 

oooooooooo 


a  c  . 
s  h  fc 
0  '  2 
sea  ^ 

o 


no  seoq; 


"iml 


o  *c  o  o  »o  o  *^  o  o  >c 


OOiCiCOO^OiOiC 


-oZ  -5 


>  > 


a-S-S'S'S'S  oI3 

^  tc  £c  So  u  boS  w 

s,o  aj  o  d  d)  u  o 

o  >i  >1  >>>>>>  >  >, 


t;    ;;  _     -j    w    --    w   w  — .    iu 


•pjBpUB^g 


•luaunpag 


■^tptqmx 


■UOipajIOJ  JO  31EQ 


,2  "5 .3  "3  "3  "3  lis  Is  ,3  a 

5  5  5.  6  Sc  S  &  5  5  5c 

Oi>  btl>  >  >  >  >  bU> 
>J*>  ~'££J2j5  >  **■ 

~  ~  — '.fl  fl  fl  fl  o  J-  a 

OiO'OWNL'iiooOOM 

-*oooooo-*oo 

•   M  fcj)  tD^i   SI  tl  tX  M  M 

g-a-a-sji-a-a  ^-a-a 

-c_S.aJ!:J3.2.S.2.a 

fc£  M  U  tl  il  tl  61  W  W)    • 


)OM«0-^O 


H^r-i 


MFTROPOLITAX   DISTRICT  COMMISSION. 


[Jan. 


o 


s     » 


Bq 


O 


•ssaupji:fi 


■,)UUO|I|,, 


N  CO  N  M  W  "  CN  CI  N  N  04  M 


01'0  0«t:iO^CO'MM     I    CI 


i  a 


papuedsng 


*p8A[OSSIQ 


"l^ox 


*90J^ 


O  O  O  O  O  —  CI 


oooooooooooo 


oo  ci  -r  GO  ci  —j  oc  -f  ©  ts  -r  ci 

M  ?l  -1- CO  1- O  CO  -  t  '"  (/j  CO 

oooocrocooooo 


COCfiMOQOcMOQOOOM^j 

cicico  sa  oa  cc  c  i  -r  —  o  •—  c  i 

CI  ?l  -  O  -h  -h  -h  -  CI  ii  M  -f 

oooooocsooooo 


jcootcoaocr^f  ccm 


o  o  o  o  o  ~  o  o  c  o  o  r, 

OOOOOOOOOOOO 


«£2 
«5  « 


uo  ssoq 


•I^°x 


o  o  O  >C  »C  i*i  O  'O  o        »c  o 
ONC0NfHi->^"i-'O         CM  »0 

ci  ci  ci  ci  o  ci  c}  ci  cm   cm  cq 


tO  O  *C  O  'O  o  »o  »o  *o   o>o 

NMOCOiOCOCNHlN         O  I— 


>s   >»  >>jj  >>.«    si  >>.£     >1  >> 

pg j3 ^3  g ,3  -g jj  ~  £  "5  ™ 

^  *-.  "E  cs  ^  ^  *£  u  rt  £  "E 

©  ©  ©  £!  ©  £  g  ©  C  ©  a> 

T3  TJ  T3  T3  T3  r$  -3  -CT3^T3 

ccccccS   esse 

G3et3c3c3c5c3c3        c3  c£  c3  cj 
©  ©  ©  ©  ©  ©  G)       ©  ©  ©  ai 

3223333   -33^3 

©    ©  ©    33    0  ~©   o  -"^    ®    -   '-  ^ 
if   if  if  if  if   y   zi  n    if   ii    if   t| 

©tu©©a)33m*ft;©w®33 
>>>>>>>  gj>->>> 

££>>>»>»>»  ^  &jsi?j?  ^ 

55£5552£5£c5 


•5-5 -5  E3f3 


a  3  3 

a  a  a  a 

03  03  c3  c3 

:3333 

^«  Oft  OJ  i  t  ■_  "S  ~  *£  o 


aeaaaaa>>caaa 


■pjepueig 


•^uatuipog 


•^ipiq.mx 


■U0t^0a][03  JO  3}EQ 


<~HC<lC^~*~H^H~HC^<Mr*.-f 


tfi^   60  .J  '"  -J  ^J    61  60  .J  ^J  +J 


m    «°    60  ■»    10    M    M    2    B    «    60  « 


OOXMlONiOOlO^^'t 


•  o-  ^  C  >>  c  ■*>  sio  .J  >  « 


1923. 


PUBLIC  DOCUMENT  — No.  48. 


89 


90 


METROPOLITAN  DISTRICT  COMMISSION. 


[Jan. 


Table  No.  15.  —  Chemical  Examinations  of  Water  from  a  Faucet  in  Boston,  1892- 

[Parta  per  100,000.] 


1923. 


PUBLIC  DOCUMENT  —  No.  48. 


91 


Table  No.  16.  — Number  of  Bacteria  per  Cubic  Centimeter  in  Water  from  Various  Parts 
of  the  Metropolitan  Water  Works,  1898-1922. 

[Averages  of  weekly  determinations.] 


Year. 


1898 
1899 
1900 
1901 
1902 
1903 
1904 
1905 
1906 
1907 
1908 
1909 
1910 
1911 
1912 
1913 
1914 
1915 
1916 
1917 
1918 
1919 
1920 
1921 
1922 


Chestnut  Hill  Reservoir. 


Sudbury 
Aqueduct 
Terminal 
Chamber. 


207 
224 
248 
225 
203 
76 
347 
495 
231 
147 
162 
198 
216 
205 
429 
123 
288 
163 
128 
178 
1,163 
92 
148 
103 
163 


Cochituate 
Aqueduct. 


145 
104 
113 
149 
168 
120 
172 
396 
145 
246 
138 
229 

204 
450 
243 


112 
168 
85 
86 


Effluent 

Gate-house 

No.  2. 


Ill 
217 
256 
169 
121 

96 
220 
489 
246 
118 
137 
119 
180 
151 
227 
157 
252 
128 

85 
119 
705 
100 
108 

83 
153 


Southern  Service  Taps. 


Law  Service, 

180  Bovlston 
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Table  No.  22.  —  Number  of  Service  Pipes,  Meters,  Per  Cent  of  Services  metered,  Fire 
Services  and  Fire  Hydrants  in  the  Several  Cities  and  Towns  supplied  by  the  Metro- 
politan Water  Works,  Dec.  31,  1922. 


Services 

Per  Cent 

used  for 

Fire 

City  or  Town. 

Services. 

Meters. 

of  Services 

Fire 

metered. 

Purposes 
only. 

Hydrants. 

Arlington 

3,643 

3,643 

100.00 

19 

548 

Belmont 

2,263 

2,263 

100.00 

3 

285 

Boston     . 

107,543 

75,125 

69.86 

2,138 

9,887 

Chelsea    . 

5,364 

5,333 

99.42 

73 

411 

Everett    . 

6,220 

4,958 

79.71 

28 

652 

Lexington 

1,473 

1,460 

99.12 

6 

237 

Maiden    . 

8,639 

S,240 

95.38 

57 

609 

Medford  ' 

- 

- 

- 

_ 

_ 

Melrose    . 

4,420 

4,408 

99.73 

20 

393 

Milton      . 

2,443 

2,443 

100.00 

1 

468 

Nahant    . 

846 

615 

72.70 

1 

105 

Quincy     . 

11,812 

10,660 

90.25 

19 

1,318 

Revere2  . 

5,227 

4,409 

84.35 

5 

331 

Somerville 

13,895 

11,568 

83.25 

55 

1,260 

Stoneham 

1,724 

1,724 

100.00 

- 

158 

gwampscott 

2,096 

2,096 

100.00 

6 

222 

Watertown 

3,626 

3,626 

100.00 

25 

441 

Wintlirop 

3,103 

3,089 

99.55 

5 

335 

Totals 

- 

- 

- 

- 

- 

1  Information  for  Medford  not  available. 
-  Includes  small  portion  of  Saugus. 
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Appendix   No.    3 


FINANCIAL   STATEMENT   PRESENTED   TO   THE   GENERAL   COURT 

ON  JANUARY   16,    1923. 

The  Metropolitan  District  Commissioner  respectfully  presents  the  following 
abstract  of  the  account  of  the  receipts,  expenditures,  disbursements,  assets  and 
liabilities  of  the  Metropolitan  District  Commission  for  the  year  ending  November 
30,  1922,  together  with  recommendations  for  legislation  which  it  deems  desirable, 
in  accordance  with  the  provisions  of  section  100  of  chapter  92  of  the  General  Laws. 

Metropolitan  Water  Works. 

Construction. 

The  loans  authorized  for  expenditures  under  the  Metropolitan  Water  acts,  the 
receipts  which  are  added  to  the  loan  fund,  the  expenditures  for  the  construction 
and  acquisition  of  works,  and  the  balance  available  on  December  1,  1922,  have 
been  as  follows :  — 

Loans  authorized  under  Metropolitan  Water  acts,  including  appropriations 
under  St.  1920,  c.  530,  to  provide  for  the  reinforcement  of  the  low-service 
and  the  northern  high-service  pipe  lines,  the  construction  of  a  reservoir  in 
Arlington  for  the  northern  extra  high  service,  to  provide  additional  pump- 
ing machinery  for  the  northern  high  service  at  Spot  Pond  and  the  southern 
high  service  at  Chestnut  Hill  pumping  stations         .  .  .   $45,685,000  00 

Receipt    from   town   of  Swampscott   for   admission   to   Metropolitan   Water 

District,  paid  into  loan  fund  (St.  1909,  c.  320)  .  .  .  .  .  90,000  00 

Receipts  from  the  sales  of  property  which  are  placed  to  the  credit  of  the 
Metropolitan  Water  Loan  Fund:  — 

For  the  year  ending  November  30,  1922       .  .  .  $5,144  57 

For  the  period  prior  to  December  1,  1921     .  .  .  271,833  72 


Amount  approved  for  pavment  from  the  Metropolitan  Water  Loan  Fund : 
For  the  year  ending  November  30,  1922        .  .  .  $348,304  01 

For  the  period  prior  to  December  1,  1921  .  .       43,413,566   18 


276,978  29 
$46,051,978  29 


43,761,870   19 


Balance  December  1,  1922 $2,290,108  10 

The  amount  of  the  Metropolitan  Water  Loan  bonds  issued  at  the  end  of  the 
fiscal  year  was  $43,447,000,  bonds  to  the  amount  of  $500,000  having  been  issued 
during  the  year.  Of  the  total  amount  issued,  $41,398,000  were  sinking  fund  bonds, 
and  the  remainder,  amounting  to  $2,049,000,  was  issued  as  serial  bonds. 

At  the  end  of  the  year  the  amount  of  outstanding  bonds  was  $43,138,000,  as 
bonds  issued  on  the  serial  payment  plan  to  the  amount  of  $309,000  had  been  paid . 
During  the  fiscal  year  $44,000  in  serial  bonds  has  been  paid. 

The  Metropolitan  Water  Loan  Sinking  Fund  amounted  on  December  1,  1922, 
to  $19,230,940.55,  an  increase  during  the  year  of  $1,083,926.34. 
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Maintenance. 

Amount  appropriated  for  the  maintenance  and  operation  of 

works,  for  the  year  ending  November  30,  1922  .  .  $784,800  00 

Receipts  credited  to  this  fund  for  the  vear  ending  November 

30,  1922 4,928  44 


Amount  approved  for  maintenance  and  operation  of  works 

during  the  year  ending  November  30,  1922      .  .  .  $776,694  69 

Deduct  amount  paid  from  appropriation  for  the  year  1921   .  45,540  27 


8789,728  44 


731,154  42 


Balance  December  1,  1922 $58,574  02 

The  Commission  has  also  received  during  the  year  ending  November  30,  1922, 
$95,502.54  from  rentals,  the  sale  of  land,  land  products  and  power  and  from  other 
proceeds  from  the  operations  of  the  Metropolitan  Water  Works,  which,  according 
to  section  18  of  the  Metropolitan  Water  Act,  are  applied  by  the  Treasurer  of  the 
Commonwealth  to  the  payment  of  interest  on  the  Metropolitan  Water  Loan,  to 
sinking  fund  requirements  and  expenses  of  maintenance  and  operation  of  works, 
in  reduction  of  the  amount  to  be  assessed  upon  the  Metropolitan  Water  District 
for  the  year. 

Sums  received  from  sales  of  water  to  municipalities  not  belonging  to  the  District 
and  to  water  companies,  and  from  municipalities  for  admission  to  the  District, 
have  been  applied  as  follows :  — 

For  the  period  prior  to  December  1,  1906,  distributed  to  the  cities  and  towns 

of  the  District,  as  provided  by  section  3  of  the  Metropolitan  Water  Act     .        $219,865  65 

For  the  period  beginning  December  1,  1906,  and  prior  to  December  1,  1921, 
applied  to  the  Metropolitan  Water  Loan  Sinking  Fund,  as  provided  bv 
chapter  238  of  the  Acts  of  1907 115,634  87 

For  the  year  beginning  December  1,  1921,  and  ending  November  30,  1922, 
applied  to  the  Metropolitan  Water  Loan  Sinking  Fund,  as  provided  by 
said  last-named  act        ..........  8,075  57 


$343,576  09 


It  appears  from  the  foregoing  financial  statement  that  on  December  1,  1922, 
the  balance  remaining  unexpended  on  account  of  the  amount  of  the  Metropolitan 
Water  Loan  Fund,  authorized  for  the  construction  and  acquisition  of  works,  was 
$2,290,108.10.  This  balance  consists  principally  of  the  amounts  remaining  for  the 
improvement  of  Beaver  Dam  Brook,  the  construction  of  a  supply  main  from  the 
terminal  chamber  of  the  Weston  aqueduct  to  a  point  near  the  old  Mystic  pumping 
station,  the  construction  of  a  northern  extra  high-service  reservoir  in  Arlington 
and  additional  pumping  machinery  for  Spot  Pond  pumping  station. 

Metropolitan  Sewerage  Works. 
Construction. 

The  loans  authorized  under  the  various  acts  of  the  Legislature  for  the  construc- 
tion of  the  Metropolitan  Sewerage  Works,  the  receipts  which  are  added  to  the  pro- 
ceeds of  the  loans,  and  the  expenditures  for  construction,  are  given  below,  as 
follows :  — 
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North  Metropolitan  System. 

Loans  authorized  for  expenditures  for  construction  under  the 
various  acts,  including  those  for  the  Revere,  Belmont  and 
Maiden  extensions,  North  System  enlargement  and  ex- 
tensions, new  Mystic  sewer,  Deer  Island  outfall  extension, 
lowering  sewer  siphon  under  Maiden  River,  balance  of 
appropriation  under  chapter  70,  Resolves  of  1915,  for  the 
Reading  extension  and  for  the  new  Mystic  sewer  in 
Woburn  and  Winchester  under  chapter  529,  Acts  of 
1922 $7,662,305  73 

Receipts  from  sales  of  real  estate  and  from  miscellaneous 
sources,  which  are  placed  to  the  credit  of  the  North 
Metropolitan  System:  — 

For  the  year  ending  November  30,  1922       ...  282  00 

For  the  period  prior  to  December  1,  1921     .  .  .  87,422   16 


Amount    approved    for    payment    from    the    Metropolitan 
Sewerage  Loan  Fund,  North  System:  — 

For  the  vear  ending  November  30,  1922       .  .  .  $1,971  92 

For  the  period  prior  to  December  1,  1921     .  .  .         7,572,580   11 


$7,750,069  89 


7,574,552  03 


Balance  December  1,  1922 $175,517  86 

South  Metropolitan  System. 

Loans  authorized  for  expenditures  for  construction  under 
the  various  acts,  applied  to  the  construction  of  the  Charles 
River  valley  sewer,  Neponset  valley  sewer,  high-level 
sewer  and  extensions  (including  Wellesley  Branch)  and  an 
additional  appropriation  authorized  by  chapter  525,  Acts 
of  1920,  for  additional  Ward  Street  station  pumping  plant, 
a  new  force  main  from  the  Quincy  station,  a  new  pump 
and  other  equipment  at  the  Quincy  station  and  an  addi- 
tional appropriation  for  the  Wellesley  extension,  au- 
thorized under  chapter  529,  Acts  of  1922  .  -  .        •       $9,992,046  27 

Receipts  for  pumping,  sales  of  real  estate  and  from  miscel- 
laneous sources,  which  are  placed  to  the  credit  of  the 
South  Metropolitan  System :  — 

For  the  year  ending  November  30,  1922       ...  1   08 

For  the  period  prior  to  December  1,  1921     .  .  .  24,637  40 


$10,016,6S4  75 


Amount    approved    for    payment    from    the    Metropolitan 
Sewerage  Loan  Fund,  South  System:  — 

On  account  of  the  Charles  River  valley  sewer        .  .  $800,046  27 

On  account  of  the  Neponset  valley  sewer     .  .  ,  911,531  46 

On  account  of  the  high-level  sewer  and  extensions:  — 

For  the  year  ending  November  30,  1922  .  .  .  9,807  84 

For  the  period  prior  to  December  1,  1921  .  .  S,  188,290  21 


9,909,675  78 


Balance  December  1,  1922 $107,008  97 

The  amount  of  the  Metropolitan  Sewerage  Loan  bonds  issued  at  the  end  of  the 
fiscal  year  was  $17,411,412,  bonds  to  the  amount  of  $100,000  for  the  South  System 
having  been  issued  during  the  year.  Of  the  total  amount  issued,  $15,440,912  were 
sinking  fund  bonds  and  the  remainder,  amounting  to  $1,970,500,  was  serial  bonds. 

At  the  end  of  the  year  the  amount  of  the  outstanding  bonds  was  $17,057,912, 
as  bonds  issued  on  the  serial  payment  plan  to  the  amount  of  $55,500  had  been 
paid  during  the  year,  $353,500  having  been  paid  to  December  1,  1922. 

Of  the  total  amount  outstanding  at  the  end  of  the  year,  $7,282,000  were  issued 
for  the  North  Metropolitan  System,  and  $9,775,912  for  the  South  Metropolitan 
System.  The  Metropolitan  Sewerage  Loan  Sinking  Fund  amounted  on  December 
1,  1922,  to  $6,217,099.57,  of  which  $3,835,862.58  was  on  account  of  the  North 
Metropolitan  System,  and  $2,381,236.99  was  on  account  of  the  South  Metropolitan 
System,  an  increase  during  the  year  of  $518,871.19. 

The  net  debt  on  December  1,  1922,  was  $10,840,812.43,  a  decrease  of  $474,371.19. 
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Included  in  the  above  figures  for  the  North  Metropolitan  System  is  $925,500  in 
serial  bonds,  of  which  §206,500  has  been  paid,  and  $1,045,000  for  the  South  Metro- 
politan System,  of  which  $147,000  has  been  paid. 

Maintenance. 
North  Metropolitan  System. 

Appropriated  for  the  year  ending  November  30,  1922  .  .  .  .         $315,800  00 

Receipts  from  pumping  and  other  sources,  which  are  returned  to  the  appropria- 
tion: — 

For  the  year  ending  November  30,  1922 341  06 

$316,141  06 

Amount  approved  for  maintenance  and  operation  of  Metropolitan  Sewerage 
Works,  North  System:  — 

For  the  year  ending  November  30,  1922       .  .  .  $298,980  08 

Deduct  amount  paid  from  appropriation  for  the  year  1921  .  10,910  89 

Balance  December  1,  1922       ........ 

Balance  of  appropriation  under  Item  635,  chapter  203,  Acts  of  1921,  for  the 

construction  of  Reading  extension  pumping  station  .... 

Amount  approved  for  payment  to  November  30,  1922  .... 

Balance  December  1,  1922       ........ 

Sotjth  Metropolitan  System. 

Appropriated  for  the  year  ending  November  30,  1922  .  . 

Receipts  from  sales  of  property,  reimbursement  and  for  pumping,  which  are 
returned  to  the  appropriation:  — 

For  the  year  ending  November  30,  1922       ...... 

Amount  approved  for  maintenance  and  operation  of  Metropolitan  Sewerage 
Works,  South  Svstem:  — 

For  the  year  ending  November  30,  1922       .  .  .  $178,846  46 

Deduct  amount  paid  from  appropriation  for  the  year  1921  .  3,223  44 

Balance  December  1,  1922       ........ 

The  balance  of  $175,517.86  on  account  of  construction  in  the  North  Metro- 
politan System  consists  almost  entirely  of  the  amount  appropriated  and  remaining 
unexpended  for  lowering  the  sewer  siphon  under  Maiden  River  and  the  amount 
appropriated  under  chapter  529,  Acts  of  1922,  for  constructing  an  additional  main 
sewer  in  Woburn  and  Winchester. 

The  balance  of  $107,008.97  remaining  unexpended  on  account  of  construction  in 
the  South  Metropolitan  Sewerage  System  consists  of  the  amount  remaining  for  the 
completion  of  the  additions  to  the  pumping  plant  at  Ward  Street  pumping  station, 
and  also  amounts  appropriated  under  chapter  529  of  the  Acts  of  1922  for  the 
completion  of  the  Wellesley  extension  of  the  high-level  sewer,  for  the  construction 
of  a  new  force  main  from  the  Quincy  pumping  station  and  also  for  a  new  pump 
and  other  equipment  at  the  Quincy  pumping  station. 

Metropolitan  Parks  Division. 
Construction. 

The  loans  authorized  under  the  various  acts  of  the  Legislature  for  the  con- 
struction of  Metropolitan  Parks  and  Boulevards,  Charles  River  Bridges,  Charles 
River  Basin,  North  Beacon  Street  Bridge,  Nantasket  Beach,  the  receipts  which 
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have  been  added  to  the  loan  funds,  the  expenditures  for  the  acquisition  of  property 
and  construction  of  works,  and  the  balances  available  on  December  1,  1922,  have 
been  as  follows:  — 

Metropolitan  Parks  Loan  Fund. 

Metropolitan  Parks  Loan  Fund $9,093,043  96 

Receipts  added  to  loan  before  June  1,  1901 198,942  81 


Expenditure*. 
For  the  year  ending  November  30,  1922     ....  $13,855  00 

For  the  period  prior  to  December  1,  1921  .  .  .  .         9,247,944  23 


$9,291,986  77 


9,261,799  23 


Balance  December  1,  1922 $30,187  54 

The  amount  of  the  Metropolitan  Parks  Loan  bonds  issued  at  the  end  of  the 
fiscal  year  was  $9,809,000,  no  bonds  having  been  issued  during  the  year.  Of  the 
total  amount  issued,  $9,485,000  were  sinking  fund  bonds,  and  the  remainder, 
amounting  to  $324,000,  was  issued  as  serial  bonds. 

At  the  end  of  the  year  the  amount  of  outstanding  bonds  was  $9,646,500,  as 
bonds  issued  on  the  serial  payment  plan  to  the  amount  of  $161,500  had  been  paid. 
During  the  fiscal  year  $20,250  in  serial  bonds  has  been  paid. 

The  Metropolitan  Parks  Loan  Sinking  Fund  amounted  on  December  1,  1922, 
to  $4,650,143.98,  an  increase  during  the  year  of  $247,323.85. 

Metropolitan  Parks  Loan  Fund,  Series  II. 

Metropolitan  Parks  Loan  Fund,  Series  II $7,264,000  00 

Receipts  from  sales,  etc.  ..........  36,123  82 


Expenditures. 
For  the  year  ending  November  30,  1922     ....  $79,057  76 

For  the  period  prior  to  December  1,  1921  ....  6,662,452  67 


$7,300,123  82 


6,741,510  43 


Balance  December  1,  1922 $55S,613  39 

The  amount  of  the  Metropolitan  Parks  Loan,  Series  II,  bonds  issued  at  the 
end  of  the  fiscal  year  was  $3,620,187.50,  no  bonds  having  been  issued  during  the 
year.  Of  the  total  amount  issued,  $2,567,500  were  sinking  fund  bonds,  and  the 
remainder,  amounting  to  $1,052,687.50,  was  issued  as  serial  bonds. 

At  the  end  of  the  year  the  amount  of  outstanding  bonds  was  $3,326,793.75,  as 
bonds  issued  on  the  serial  payment  plan  to  the  amount  of  $293,393.75  had  been 
paid.    During  the  fiscal  year  $50,306.25  in  serial  bonds  has  been  paid. 

The  Metropolitan  Parks  Loan,  Series  II,  Sinking  Fund  amounted  on  December 
1,  1922,  to  $1,180,444.60,  an  increase  during  the  year  of  $64,129.35. 

Charles  River  Basin  Loan. 

Charles  River  Basin  Loan $4,500,000  00 

Receipts  added  to  loan     .  .  .  .  .  .  .     "  .  .  9,368  91 

$4,509,368  91 
Expenditures. 
No  expenditures  for  1922. 
For  the  period  prior  to  December  1,  1921 4,472,802  22 

Balance  December  1,  1922 $36,566  69 

The  amount  of  the  Charles  River  Basin  Loan  bonds  issued  at  the  end  of  the 
fiscal  year  was  $4,500,000,  no  bonds  having  been  issued  during  the  year.  Of  the 
total  amount  issued,  $4,125,000  were  sinking  fund  bonds,  and  the  remainder, 
amounting  to  $375,000,  was  issued  as  serial  bonds. 
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At  the  end  of  the  }'ear  the  amount  of  outstanding  bonds  was  14,398,000,  as 
bonds  issued  on  the  serial  payment  plan  to  the  amount  of  $102,000  had  been  paid. 
During  the  fiscal  year  $10,000  in  serial  bonds  has  been  paid. 

The  Charles  River  Basin  Loan  Sinking  Fund  amounted  on  December  1,  1922, 
to  $1,375,441.54,  an  increase  during  the  year  of  $89,426.42. 

Charles  River  Bridges  Loan. 
Charles  River  Bridges  Loan $1,475,000  00 

Expenditures. 
For  the  year  ending  November  30,  1922     ....  $2,11868 

For  the  period  prior  to  December  1,  1921  ....  625  68 

■ —  2,744  36 


Balance  December  1,  1922 $1,472,255  64 

North  Beacon  Street  Bridge  Loan. 
North  Beacon  Street  Bridge  Loan $175,000  00 

Expenditures. 
No  expenditures  for  1922. 
For  the  period  prior  to  December  1,  1921  .......  174,853  50 


Balance  December  1,  1922 $146  50 

Nantasket  Beach  Loan. 
Nantasket  Beach  Loan $705,881  50 

Expenditures. 
For  the  period  prior  to  December  1,  1921  .......  705,881  50 


Metropolitan  Parks  Trust  Fund. 

Receipts  for  year  ending  November  30,  1922        .  .  .  $94  S9 

Receipts  for  the  period  prior  to  December  1,  1921        .  .  40,379  89 


$40,474  7S 


Expenditures. 
No  expenditures  for  1922. 
Expenditures  for  the  period  prior  to  December  1,  1922  ....  38,106  50 

$2,368  28 
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Maintenance. 

Metropolitan  Parks  Maintenance. 


Appropriation, 
1922. 


Expended, 
1022. 


Balance, 

Decern  I  wr  1, 

1922. 


Metropolitan  Parks  Maintenance  Fund: 
General     ...... 

Specials: 
Band  concerts        .... 

Sanitary  and  garage 

Expended  to  December  1,  1921     . 


820,000  00 
500  00 


Cambridge  Parkway 

Cradock  Bridge     . 

Expended  to  December  1,  1921 


820,000  00 
8,614  06 


Magazine  Heath  sanitary      ...... 

Beacon  Street  Bridge 

Clearing  woods      ........ 

Metropolitan  Parks  Maintenance  Fund,  boulevards: 
General     .         .  ■ 
Specials: 

Dedham  Parkway         ....  .$7,000  00 

Expended  to  December  1,  1921     .         .  5,534  79 

Mystic  Valley  Parkway 

Quincy  shore  improvements 
Retaining  wall,  Everett 
Expended  to  December  1,  1921     . 

Road  building  machinery     . 
Saugus  River  Bridge     . 
West  Roxbury  Parkway 
Expended  to  December  1,  1921     . 

Winthrop  Parkway 
Expended  to  December  1,  1921 

Charles  River  Basin,  maintenance: 
General     ...... 

Special,  dredging  certain  canals 
Expended  to  December  1,  1921 


82,500  00 
1,361  03 


875,000  00 
55,566  10 


8225,000  00 
880  33 


810,000  00 
6,750  61 


Nantasket  Beach,  maintenance 
Wellington  Bridge,  maintenance 
Bunker  Hill,  maintenance  . 
Bunker  Hill,  special  improvements 


$710,803  25 
20,000  00 


19,500  00 
51,500  00 


11,385  94 

15,000  00 

5,000  00 

100,000  00 


413,000  00 


1,465  21 
40,000  00 
18,000  00 


1,138  97 

8,000  00 

40,418  15 


19,433  90 

224,119  67 
179,200  00 


3,249  39 

79,000  00 

15,000  00 

10,000  00 

10,000  00 


8648,493  68 
19,531  55 


18,702  32 
49,290  38 


7,511  46 

7,361  50 

5,000  00 

54,916  21 

370,152  34 


39,922  77 
17,646  94 


210  68 

4,605  93 

40,418  15 


13,468  45 

187,942  57 
173,145  28 


68,378  62 
14,774  99 
8,433  40 
6,341  42 


$62,309  57 
468  45 


797  68 
2,209  62 


3,874  48 
7,638  50 


45,083  79 
42,847  66 


1,465  21 

77  23 

353  06 


928  29 
3,394  07 


5,965  45 


36,177  10 
6,054  72 


3,249  39 

10,621  38 

225  01 

1,566  60 

3,658  58 


Metropolitan  Parks  Expense  Fund. 
RocGiots  * 

For  the  year  ending  November  30,  1922  .  .  .  $148,950  60 

For  the  period  prior  to  December  1,  1921         .  .  .         2,114,530  00 


Expenditures: 

For  the  year  ending  November  30,  1922 
For  the  period  prior  to  December  1,  1921 


Balance  December  1,  1922 


$141,098  70 
1,883,912  15 


$2,263,480  60 


2,025,010  85 
$238,469  75 


General  Revenue. 
Bunker  Hill  Monument: 

Receipts,  March  5,  1922,  to  November  30,  1922 


},301  20 


